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the  easterly  Right-of-Uay  of  Plarricon  -Avenue  and  the  northerly  Right- 
of-V7ay  line  of  Herald  Street; 

Thence  turning  aippro::irnately  ninety  degrees  in  a  v/esterly  direction 
along  the  northerly  Right-of-V7ay  line  of  Herald  Street,  which  is  co- 
incident v.'ith  the  northern  boundary  of  the  Nev;  York  Streets  Project, 
for  approximately  420  feet  to  a  point  v/hich  is  the  intersection  of 
the  northerly  Right-of-Way  line  of  Herald  Street  and  the  centerline 
of  Washington  Street; 

Thence  turning  appro;:imately  ninety  degrees  and  running  in  a 
northerly  direction  along  the  centerline  of  Washington  Street  Right- 
of-T'Jay  to  a  point  which  is  the  intersection  of  the  centerline  of 
Nashington  Street  Right-of-Uay  and  the  Right-of-V7ay  line  separating 
the  Boston  and  Albany  Railroad  and  the  Nev;  York,  New  Haven  and 
Hartford  Railroad; 

Thence  turning  approximately  ninety  degrees  and  running  westerly 
along  the  Right-of-I7ay  line  separating  the  Boston  and  Albany 
Railroad  <a'?d  the  New  Yorlc,  Nev;  Haven  and  Hartford  Railroad,  v;hich 
is  coincident  v;ith  the  northern  boundary  line  of  the  South  End 
Project,  for  approximately  2500  feet  to  a  point  v;hich  is  the  inter- 
section of  the  Right-of-Way  line  separating  the  Boston  and  Albany 
Railroad  and  the  Nev;  York,  New  Haven  and  ?Tartford  Railroad  and  the 
centerline  of  the  Clarendon  Street  Right-of-V7ay; 

Thence  turning  approximately  one  hundred  degrees  and  running  in  a 
northwesterly  direction  along  the  centerline  of  Clarendon  Street 
Right-of-Uay  for  appro::imately  520  feet  to  a  point  which  is  the 
intersection  of  the  centerline  of  Clarendon  Street  Right-of-Way 
and  the  centerline  of  the  Stuart  Street  Right-of-Way,  and  v/hich  is 
the  point  of  the  beginning. 
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CHAPTER  II:   OBJECTIVES 


SECTION  201:   Basic  Objectives 

The  basic  objective  of  urban  renewal  action  in  the  South  Cove  Urban 
Renev/al  Area  is  to  eliminate  severe  conditions  of  blight,  deteriora- 
tion, obsolescence,  traffic  congestion,  and  incompatible  land  uses 
in  order  thereby  to  facilitate  sound  development  and  orderly  growth, 
and  to  achieve  neighborhood  stability.   Specifically,  the  objectives 
are: 

1.  To  promote  and  expedite  public  and  private  development. 

2.  To  cause  the  rehabilitation  and  redevelopment  of  the  South  Co/e 
as  a  stable  neighborhood  compatible  in  function  and  design  v;ith 
the  neighboring  Central  Business  District,  the  Bad:  Bay,  and 
the  South  End  area. 

3.  To  preserve  and  strengthen  the  residential  character  of  the  area 
in  such  a  v;ay  as  to  promote  and  insure  its  future. 

4.  To  facilitate  efficient  use  of  land  in  the  area  for  housing, 
commercial  and  institutional  use. 

5.  To  strengthen  and  expand  the  real  property  ta-:  base  of  the  city. 


SECTION  202:   Planning  Objectives 

Planning  objectives  of  the  Project  are  as  follov;s: 

1.  To  improve  the  quality  and  condition  of  existing  residential 
property  through  rehabilitation  techniqiues  so  that  all  housing 
conforms  v/ith  the  standards  set  forth  in  Chapter  VIII  of  this 
plan. 

2.  To  remove  deteriorated  and  deteriorating  buildings  which  depress 
the  physical  condition  and  character  of  the  area. 

3.  To  intensify  utilization  of  land  to  achieve  more  economically 
and  socially  productive  uses. 

^.■.   To  provide  sites  for  the  necessary  expansion  and  reorganization 
I   of  medical  and  educational  facilities. 


-  3  - 


^ 


$ 


i 


5.   To  assemble  and  make  available  suitable  sites  for  private 
.  development,  and  to  so  guide  the  development  of  private  and 
public  land  uses  that  they  do  not  conflict  unduly  v;ith  the 
functioning  of  each  other. 

5,   To  meet  the  housing  needs  of  minority  groups  and  moderate 
income  families. 

7.   To  create  decent,  safe  and  sanitary  dv;ellings,  providing 
adequate  levels  of  amenities,  convenience,  usefulness  and 
livability  for  the  occupants  thereof. 

/  8.   To  provide  sites  for  appropriate  community  facilities. 

9.   To  provide  for  improved  traffic  circulation,  particularly  with 
regard  to  abutting  land  uses,  by  separating  through  traffic 
from  local  service  traffic,  and  by  clarifying  the  street 
pattern. 

10.  To  dev,-»lop  a  system  of  pedestrian  and  vehicular  ways  that  will 
allow  effective  access  to  all  points  in  the  area. 

11.  To  improve  street  conditions  and  utilities  and  the  landscaping 
of  public  areas. 

12.  To  prevent  future  obsolescence,  deterioration,  and  congestion. 


SECTION  203:   General  Design  Objectives 

The  design  objectives  are  as  follows: 

1,  To  use  and  capitalise  on  the  urban  nature  of  the  area  in  all 
development,  recognising  the  significance  of  building  masses 
and  other  urban  characteristics. 

(a)  Buildings  to  be  generally  multi-story  and  close  to  the 
street  line. 

(b)  Open  spaces  to  be  generally  intimate  in  scale,  largely 
enclosed  by  buildings,  and  functional  areas  in  themselves, 
not  merely  building  settings  or  areas  free  of  buildings. 
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2.  /To  encourage  diversity  in  conctruction  and  in  land  use  as  long 
^  as  respect  for  neighboring  development  is  maintained. 

3.  To  recognize  by  special  treatment  and  by  the  design  of  abutting 
buildings  the  proposed  public  square  as  a  major  common  open 
space,  as  a  unifying  focus  for  development  in  the  area,  and  as 
a  visual  linlc  with  the  Common  and  the  Public  Garden, 

4.  To  take  into  consideration  the  non-residential  aspects  of  the 
Turnpi]ce  and  railroad  cut  in  the  design  of  development  adjacent 
to  the  Turnpike. 

5.  To  provide  pedestrian  access  across  large  development  sites 
v/here  desirable  for  circulation  in  the  vicinity. 

6.  To  restrict  access  to  off-street  parlcing  and  loading  areas  to 
local,  service  streets  only,  wherever  possible. 

7.  To  include  in  residential  developments  sufficient  and  safe 
outdoor  play  and  sitting  areas  for  small  children  and  adult 
residents. 


SECTION  204:   Sub-Area  Design  Objectives 

The  design  objectives  of  the  South  Cove  Urban  Renev;al  Area  can  be  ■ 
described  in  terms  of  five  major  sections  of  the  Project. 

1,   Tvler-Hudson  Street  Residential  Community  (Parcels  R-1,  R-2, 
R-2a,  R-3,  R-3a,  P-1) 

The  primary  objective  in  tnis  area  is  to  preserve  the  present 
character  of  the  area  by  retaining  as  much  as  possible  of  the 
e::isting  housing  and  local  street  patterns.   All  nev/  housing 
should  be  compatible  with  the  e::isting  structures  and  building 
layout.   The  non-residential  characteristics  of  the 
Massachusetts  Turnpike  and  railroad  cut,  as  well  as  the 
Turnpike  retaining  wall  along  Hudson  Street,  should  also  be 
mitigated. 

Kigh-rise  construction  is  acceptable  as  long  as  existing  low- 
rise  buildings  are  not  overshadowed.   Because  of  the  small  size 
of  this  residential  community,  and  because  it  is  and  will  be 
closed  in  by  the  Turnpilce,  if  is.  important  that  all  pedestrian 
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walltways  and  building  layouts  give  a  sense  of  connection  v/ith 
the  residential  areas  to  the  west. 

In  order  to  preserve  the  specific  character  of  this  community 
and  provide  shopping  convenience  to  its  residents,  stores 
related  to  the  neighborhood  are  acceptable  and  even  encouraged 
on  the  first  floor  of  residential  structures  in  some  locations, 
For  the  same  reasons,  community  facilities  related  to  the 
neighborhood  are  acceptable  in  most  locations. 

New  England  I'edical  Center  (Parcels  P-2,  P-2a,  P-3,  P-3a, 
P-4, through  P-12,  P-12a) 

The  major  objective  in  this  area  is  to  provide  designs  which 
meet  the  functional  purposes  of  the  Iledical  Center  and  the 
adjacent  Don  Bosco  High  School  and  at  the  same  time  relate  to 
the  surrounding  neighborhood.   In  Iceeping  v;ith  this  purpose,' 
and  in  viev;  of  the  large  areas  to  be  occupied  by  the  Center   '  ■ 
and  by  Don  Bosco,  there  should  be  pedestrian  access' through 
these  areas  connecting  the  various  parts  of  the  South  Cove.  - 
Where  appropriate,  public  open  spaces  should  be  part  of  these 
institutional  developments  to  serve  nearby  residential  areas 
as  well  as  the  institutions  themselves.  ' 

^Housing .for  Iledical  Center  personnel  should  be  compatible  in 
design  with  existing  rov/  and  tov/n  houses  in  the  vicinity. 
Construction  over  public  rights-of-v;ay  should  enhance  the 
general  utility  and  appearance  of  the  right-of-way  rather  than 
subordinate  it.   Design  and  layout  of  structures  adjacent  to 
or  in  view  of  public  open  spaces  should  relate  to  these  spaces. 

3.   Bay  Village  (Parcels  R-6  .  R-6a,  R-7,  R-7a,  R-7b,  P-14a) 

The  most  important  feature  of  the  Urban  Renev/al  Plan  in  this 
area  is  the  retention  of  the  intimate  character  of  the  neigh- 
borhood, while  integrating  Bay  Village  v/ith  other  residential 
neighborhoods  in  the  vicinity, 

Nev;  housing  will  be  in  Iceeping  as  much  as  possible  v/ith  exist- 
ing architecture,  and  where  possible  v;ill  be  oriented  av;ay  from 
major  streets. 

Neighborhood  stores  and  other  local  service  and  gathering  areas 
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may  be  located  on  Charles  Street  Extension  and  on  Church  Street. 
If  necessary,  adjustments  in  the  connections  of  local  streets 
•and  surrounding  major  streets  will  be  made.   Traffic  unrelated 
to  the  neighborhood  should  be  discouraged.   V7here  appropriate, 
pedestrian  ways  and  public  open  spaces  will  be  provided  along 
Charles  Street  E::tension  to  tie  Bay  Village  to  the  proposed 
public  square,  the  proposed  new  KBTA  Station  and  the  housing 
areas  to  the  east. 

4.  Tremont-Shavmut  Residential  Area  (Parcels  R-4,  R-5,  P-14,  P-15) 

The  major  purpose  in  this  area  is  to  construct  new  housing 
that  will  form  a  suitable  part  of  the  larger  housing  area  of 
the  South  Cove,  and  which  will  talce  advantage  of  the  focal 
characteristics  of  the  site.   A  combination  of  town  houses  and 
high  rise  structures  is  in  order. 

The  housing  should  be  constructed  so  that  the  ground  floor  will 
have  the  same  elevation  as  the  adjacent  proposed  public  square. 
This  could  allow  at  least  2  stories  of  parlcing  below  the  new 
ground  grade,  direct  connection  of  the  site  v;ith  the  public 
square  over  the  intervening  street,  and  a  view  from  even  the 
lower  stories  of  the  new  housing  which  will  be  beyond  that  of 
the  Railroad-Turnpi]ce  cut.   On-site  neighborhood  retail  and 
community  facilities  in  appropriate  locations  are  encouraged 
as  v;ell  as  possible  institutional  use  on  a  limited  part  of  the 
area.   Pedestrian  access  should  be  provided  to  facilitate  move- 
ment within  the  site  and  between  the  site  and  surrounding  areas. 

The  proposed  public  square,  which  will  be  surrounded  by  most 
of  the  proposed  new  uses  and  which  %vill  be  the  site  of  the 
new  subway  station,  will  be  the  center  of  pedestrian  activity 
in  the  Project  Area.   Benches,  plantings  and  attractive  paving 
v.'ill  be  provided  to  enhance  the  character  of  the  square  as  q 
place  for  strolling,  a  place  for  pausing  in  the  day's 
activities,  and  as  a  siting  element  for  surrounding  uses. 

5.  Entertainment  and  Commercial  District   (Parcels  C-1,  C-2,  C-3 
C-3a,  C-3b,  C-4,  C-5,  C-6,  C-8) 

The  objectives  in  this  area  are  to  enhance  its  character  as  an 
entertainment  district,  to  substantially  increase  the  supply  of 
off-street  parlcing  and  to  meet  the  potential  marlcet  in  this 
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part  of  Downtown  for  retail,  office  and  other  commercial  space. 

To  this  end,  multi-purpose  structures  combining  retail, 
parking,  and  general  commercial  uses  are  encouraged  on  Stuart 
Street,  and  theatres,  night  clubs,  restaurants  and  related 
entertainment  facilities  are  encouraged  on  the  proposed  public 
square  as  well  as  on  Stuart  and  Tremont  Streets.   Sidev/allc 
restaurants,  community  theatres,  and  similar  uses  v;hich  could 
particularly  relate  to  the  adjacent  public  open  space  and  to 
the  nearby  residential  areas  are  especially  encouraged  in 
Parcels  C-1  and  C-2. 
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CHAPTER  III:   PROPOSED  RENEWAL  ACTIONS 


SECTION  301:   Proposed  Types  of  Renewal  Actions. 

Proposed  types  of  renev/al  actions  within  the  Project  Area  will  con- 
sist of  a  combination  of  clearance  and  redevelopment  activities; 
changes  in  land  use;  provision  of  public  improvements  and  public 
facilities;  right s-of-v/ay  and  utilities  changes;  zone  district 
changes  and  rehabilitation  activities. 


SECTION  302:   Clearance  and  Redevelopment  Activities. 
Clearance  and  redevelopment  activities  will  include: 

1.  The  acquisition  of  real  property* 

2.  The  management  of  acquired  property,- 

3.  The  relocation  of  the  occupants  thereof; 

4.  The  Clearance  of  land  and  buildings; 

5.  The  installation,  construction,  and  reconstruction  of 
improvements;  and 

6.  The  disposition  of  land  and  other  property  for  uses  in 
accordance  v/ith  the  building  requirements,  land  use  and 
other  provisions  of  the  Urban  Renev/al  Plan. 

SECTION  303:   Rehabilitation  Activities 

Rehabilitation  activities  may  include,  but  are  not  limited  to: 

1.  The  systematic  enforcement  of  rehabilitation  standards  set 
forth  in  Chapter  VIII; 

2.  The  provision  of  technical  assistance  to  property  owners  to 
facilitate  rehabilitation; 

3.  The  acquisition  and  disposition  of  real  property  v/hich  is  not 
made  to  conform  to  the  rehabilitation  standards  of  the  plan; 
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4.  The  undertaking  of  rehabilitation  demonstrations; 

5.  The  acquisition  and  disposition  for  rehabilitation  of  real 
property  in  accordance  with  the  land  use  requirements  and 
rehabilitation  standards  set  forth  in  the  plan. 


SECTION  304:   Public  Improvements 

Public  improvements  v/ill  include,  as  necessary,  the  abandonment 
provision,  improvement,  e;:tension,  construction,  reconstruction 
and  installation  of  public  buildings,  open  space,  rights-of-way, 
streets,  new  tree  plantings  and  utilities,  such  as  water,  sev;ers, 
traffic  and  street  lighting  systems,  mass  transit  facilities,  and 
police  and  fire  communication  systems,  in  order  to  carry  out  the 
provisions  of  the  Urban  Renev/al  Plan. 

The  location  of  public  buildings,  open  space  and  rights-of-way, 
shall  be  as  sho^-m  on  I'lag  tL:      P^ODOsed_Land  Use.   Streets 'and  public 
utility  ch._nges  shall  conform  to  the  rights-of-v;ay  shown  on  the 
Proposed  Land  Use  Map. 
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CHAPTER  IV:    PROPERTY  TO  BE  ACQUIRED 


SECTION  401:   Acquisitions 


The  Boston  Redevelopment  Authority  may  acquire  property  that  is 
designated  as  "property  to  be  acquired"  on  Map  3,  Property  Map. 


SECTION  402:   Conditional  Acquisitions 

1.  Certain  property  designated  on  Map  3,  Property  Hap,  as 
"conditional  acquisitions,  Group  A,"  may  be  acquired,  pro- 
vided that  such  properties  shall  not  be  acquired  if  the 
following  conditions  are  met: 

(a)  There  is  presented  by  the  property  owner (s)  to  the 
Authority  v/ithin  a  specified  time  period  after  approval 
of  the  Urban  Renewal  Plan  by  the  City  Council 'and  the 
i-.ayor,  a  proposal  acceptable  to  the  Authority  for 
development  and/or  rehabilitation  of  the  property  in 
accordance  v/ith  the  building  requirements  and  controls 
of  this  Plan; 

(b)  r/ithin  a  specified. time  period  after  acceptance  by  the 
Authority  of  such  a  proposal,  an  agreement  satisfactory 
to  the  Authority  binding  the  owner  to  undertake  the 
development  and/or  rehabilitation  is  e:cecuted; 

(c)  The  development  and/or  rehabilitation  is  completed  in 
accordance  v/ith  such  agreement. 

The  schedule  on  page  12a  applicable  to  Conditional  Acquisi- 
.tions,  Group  A,  identifies  the  properties  to  v/hich  the 
above  conditions  are  applicable,  the  number  of  months  for 
the  submission  of  a  proposal,  and  the  e;:ecution  of  an 
agreement  as  set  forth  in  (a)  and  (b)  above. 

2.  Certain  property  designated  on  Map  3,  Property  Map,  as 
"conditional  acquisitions  Group  3,"  may  be  acquired  if 
either  of  the  following  conditions  are  met: 
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(a)  The  ov;ner  of  the  property  sends  v;ritten  notification 

to  the  Authority  requesting  that  his  property  be  acquired 
and  re-used  in  accordance  v;ith  this  Plan; 

(b)  The  property  is  no  longer  used  for  its  present  use. 

The  latter  condition  shall  be  satisfied  if  the  ov/ner  sells 
or  leases  the  property  to  anyone  other  than  a  successor  to, 
or  assignee  of,  the  business  presently  conducted  on  the 
property,  clears  the  structures  on  the  property,  files  an 
application  for  a  building  permit  in  order  to  substantially 
alter  the  building  on  the  property  for  the  purpose  of 
accommodating  some  other  use,  or  abandons  or  vacates  the 
property  for  a  period  greater  than  three  -months. 

The  Authority  shall,  within  a  reasonable  period  of  time 
after  the  effective  date  of  the  Urban  Renewal  Plan,  notify 
the  ovmer  or  owners  of  any  such  property  of  the  applicability 
of  the  provisions  of  this  section  to  such  property  and  the 
procedures  that  will  be  follov/ed  by  the  Authority  if  it  is 
found  that  either  of  the  above  conditions  have  been  met. 
Such  notice  shall  be  in  writing,  shall  be  addressed  to  the 
ovmer  or  ovmers  of  such  property  as  recorded  by  the  City 
of  Boston  Assessing  Department  at  the  time  of  the  effective 
date  of  the  Plan,  and  shall  be  sent  by  certified  or  registered 
mail  to  the  last  and  usual  place  of  abode  of  such  owner  or 
owners. 

The  schedule  applicable  to  Conditional  Acquisitions,  Group  3 
on  page  12b  identifies  the  properties  to  v/hich  the  above 
conditions  are  applicable. 
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LIST  OF  PROPERTIES  SUBJECT  TO  CONDITIONAL  ACQUISITION.  GROUP  B 

Block        .  Parcel  Ac'dress 

18  6  37-41  Piedmont  Street 

60  Church 

21  1  52  Church 

22  1  48  Church  42 

38  Winchester  SW  Cor  34 

2  40  Winchester  44 

2  3  7  41-43  Church 

1  95-97  Broadway 

24  1  111-115  Broadway 
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SECTION  403:    Special  Conditions 

Property  not  designated  for  acquisition  as  shov;n  on  the  Property 
Kap  may  be  acquired  by  the  Boston  Redevelopment  Authority  if 
such  property  is  not  made  to  conform  to  the  rehabilitation 
standards  set  forth  in  Chapter  VIII,  and  if  the  procedures  pre- 
scribed in  Section  808  are  followed.   Such  an  acquisition  can 
be  made  only  upon  a  finding  that  the  property  owner  has  failed 
to  conform  to  the  above  rehabilitation  standards  and  that  either 
the  property  is  blighted,  decadent,  deteriorated  or  deteriorating, 
or  constitutes  a  non-conforming,  incompatible,  or  detrimental 
land  use  according  to  the  provisions  of  the  Urban  Renewal  Plan. 


SECTION  404:    Use  of  Property  Acquired  under  Special  Conditions. 

The  Boston  Redevelopment  Authority  may,  where  necessary,  conduct 
clearance  and  redevelopment  activities,  or  sell  or  lease  for 
redevelopment,  •  renewal  or  rehabilitation,  or  make  any  other 
lawful  use  and  disposition  of  all  or  any  portion  of  property 
which  it  has  acquired  under  the  Special  Conditions  set'  forth  in 
Section  403.   Where  such  property  is  sold  or  leased  for  redevel- 
opment, the  Authority  shall  establish  controls  relating  to  land 
use  and  building  requirements  in  conformity  with  objectives  and 
design  principles  of  the  Urban  Renewal  Plan  and  consistent  with 
the  requirements  and  controls  imposed  upon  similar  property  by 
the  provisions  of  the  Urban  Renewal  Plan. 

SECTION  405:   Interim  Use  of  Acquired  Property 

The  Boston  Redevelopment  Authority  may  devote  property  acquired 
under  the  provisions  of  this  Plan  to  temporary  use  prior  to  the 
time  such  property  is  needed  for  redevelopment.   Such  uses  may 
include,  but  are  not  limited  to  project  office  facilities, 
parking,  relocation  purposes,  public  transportation  or  recreational 
uses,  all  in  accordance  with  such  standards,  controls,  and 
regulations  as  the  Authority  may  deem  appropriate. 
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CHAPTER  V:      RELOCATION  OF  FAMILIES  AND  INDIVIDUALS 

SECTION  501:    Families  to  be  Displaced. 

.Approximately  130  families  and  400  individuals  in  the  Project  Area 
are  expected  to  be  relocated.   Information  about  the  characteristics 
and  housing  needs  of  these  households  is  primarily  from  family 
surveys  conducted  by  the  Boston  Redevelopment  Authority  and  by  the 
Chinese  Consolidated  Benevolent  Association  of  New  England,  Inc , , 
under  contract  with  the  Authority,  in  the  winter  of  1954  and  1S65. 
These  surveys  were  analyzed  on  the  basis  of  income,  rent-paying 
ability,  age,  family-size,  and  similar  factors. 

SECTION  502:    Availability  of  Relocation  Housing. 

A  relocation  schedule  staged  over  a  two  year  period  will  average 
approximately  65  household  moves  and  200  single  person  moves  a 
year. .  Housing  to  meet  these  needs  v;ill  become  available  in 
existing  sales  and  rental  opportunities;  in  units  which  may  be 
available  under  the  rehabilitation  demonstration  program;  and  in 
new  housing  construction  provided  for  under  the  Plan. 

SECTION  503:    Relocation  Program. 

The  Boston  Redevelopment  Authority  will  prepare  and  carry  out  a 
suitable  relocation  program  which  v;ill  include: 

1.  A  trained  relocation  staff  v;hich  will  determine  the  needs 
of  individuals,  families  and  businesses  to  be  relocated 
and  which  will  render  appropriate  assistance  to  them; 

2.  Payments  for  moving  expenses,  as  permitted  under  applicable 
regulations,  to  eligible  individuals,  families  and  businesses; 

3.  Special  attention  to  the  relocation  problems  of  low  income 
and  elderly  individuals  or  families; 

4.  The  establishment  of  standards  for  relocation  v/hich  will 
take  into  account  the  ability  to  pay,  the  location  prefer- 
ences and  the  space  requirements  of  the  individuals, 
families  and  businesses  to  be  relocated; 

5.  Inspection  of  temporary  or  permanent  relocation  accommodations 
to  assure  that  they  are  in  compliance  with  applicable  codes 
and  ordinances. 
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CHAPTER  VI:   LAND  USE  AND  BUILDING  REQUIREIIEl-TTS 

SECTION  601:   Land  Use  Plan  /l/'' 

The  use  of  land  in  the  Project  Area  shall  be  as  shown  on  Map  4, 
Proposed  Land  Use  Plan,  v;hich  indicates  proposed  land  uses  and 
rights-of-way. 

SECTION  602:   Land  Use  and  Building  Requirements 
A.   General 

1,  The  use  and  development  of  land  and  improvements  shall  be   |i 
in  accordance  v/ith  the  requirements  of  this  section.       j, 

2,  The  Boston  Redevelopment  Authority  may  subdivide  .disposition 
parcels  as  appropriate  with  the  permitted  uses  made  appli- 

'■•■  cable  to  sub-parcels.   In  the  event  of  subdivision,  parking 
requirements  v;ill  be  divided  as  appropriate. 

3.  The  provisions  of  this  Chapter  shall  apply  to  all 
disposition  parcels  unless  specifically  excepted. 

4.  Use  controls  as  set  forth  in  this  Chapter  shall  be  inter- 
preted to  permit  supporting  and  ancillary  uses  v/hich  are 
reasonably  associated  with  the  primary  use. 


^ 


3.   Definitions 

1.  Height.   The  vertical  distance  of  the  highest  point  of  the 
roof,  e::cluding  penthouses  and  roof  structures,  above  the 
mean  grade  of  the  sidewalk  at  the  line  of  the  street  or 
streets  on  which  the  building  abuts,  or,  in  the  case  of  a 
building  not  abutting  on  a.  street,  above  a  given  grade 
adjoining  the  building  line;  or  as  more  fully  defined  in 
the  Zoning  Code  of  the  City  of  Boston. 

2.  Floor  Area  Ratio  (F.A.R.)   The  ratio  of  gross  floor  area  of 
a  structure  or  group  of  structures  to  total  parcel  area. 
Gross  floor  area  ratio  is  exclusive  of  basements,  unenclosed 
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porches  and  that  portion  of  enclosed  floor  space  for  motor 
vehicle  parking  v/hich  is  needed  to  meet  the  parking  require- 
ments contained  herein. 


C.   Building  Requirements  and  Restrictions 

1.   Landscaping  and  Screening.   All  open  areas  must  be  suitably 
landscaped  so  as  to  provide  a  visually  attractive  environ- 
ment. 


2.   Off-street  Loading.   Developers  and  owners  of  all  buildings 
shall  demonstrate  to  the  satisfaction  of  the  Authority  that 
the  off-street  loading  needs  of  the  property  will  be  met 
adequately,  or  that  the  laclc  of  such  loading  facilities 
will  not  be  detrimental  to  surrounding  areas  of  the  Project. 
In  lieu  of  such  demonstration,  the  follov;ing  off-street 
loading  bay  guidelines  shall  apply: 

I'TUMBER  OF  BAYS  REQUIRED  BY  GROSS  FLOOR  AREA  OF  'STRUCTURES 


Gross  Floor  Area 
(in  thousands  of 
square  feet) 


Office  Sc 
General 

Commercial 


Retail  & 
Wholesale 


Under  15 


15  -   50 
50  -  100 


1 
1 


1 
2 


100  -  150 


150  -  300 


3  ^ 


d. 


300  &  over 


4* 


-'Plus  1  for  each  additional  150,000  cquare  feet. 


3.   Other  On-site  iCTorovements.   All  improvements  on  the  land, 
including  buildings,  landscaped  areas,  and  par]cing  areas, 
shall  be  properly  maintained  in  good  repair,  and  in  clean, 
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sanitary  and  attractive  condition.   Sufficient  and  suitable 
refuse  and  garbage  storage  and  disposal  facilities,  including 
structural  enclosures  v/here  appropriate,  shall  be  provided 
and  properly  maintained.   Open  storage  of  materials,  equip- 
ment or  merchandise  shall  not  be  permitted  in  any  section  of 
the  Project  Area. 

4.  . Sign  Control.   Signs  v/ithin  the  Project  Area  shall  be 

restricted  to  an  identification  of  the  establishment  and 
the  nature  of  its  products.   All  signs  must  be  suitably 
integrated  v;ith  the  architectural  design  of  the  structure 
which  they  identify. '  No  signs  or  advertising  shall  be 
placed  on  the  e;:terior  facade  on  or  above  the  floor  level 
of  the  third  floor  of  any  structure.   ITo  sign  shall  project 
above  the  roof  of  the  structure  on  v;hich  it  is  mounted. 
The  size,  design,  location  and  number  of  signs,  the  place- 
ment or  replacement  of  any  sign  or  any  exceptions  to  the 
above  controls  shall  be  subject  to  the  approval  of  the 
Authority. 

5.  Subway  Facilities.   Provision  shall  be  made  for  subway 
tunnels,  stations,  and  access  facilities  in  accordance  with 
the  proposed  Land  Use  Plan,  and  disposition  parcels  shall 
be  subject  to  easements  and  other  rights  as  appropriate  in 
accordance  therev/ith. 

6.  Utilities.   The  placement  or  replacement  of  all  private  and 
public  utilities  shall  be  underground. 

7.  Handicanoed 'Persons  Provisions.   All  new  buildings  in  the 
Project  Area  shall  be  so  designed  that  persons  in  wheel- 
chairs can  enter  and  leave  and  travel  about  the  building  in 
a  reasonable  manner  v/ithout  undue  obstruction. 


SECTION  603:   Specific  Land  Use  and  Building  Requirements. 

Land  use  and  building  requirements  for  each  disposition  parcel  and 
certain  alternative  uses  are  set  forth'  in  Table  A,  v/hich  follows. 
The  purpose  of  alternative  uses,  where  applied,  is  to  establish 
an  alternative  use  v/hich  is  entirely  consistent  with  this  plan,  and 
v;hich  may  be  utilized  if  conditions  so  warrant  at  the  time  of 
-disoosition. 
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Requirements  for  disposition  parcels  subject  to  Section  402  of  this 
plan  are  set  forth  in  Table  B. 


SECTION  604:   Properties  Not  to  be  Acquired. 

In  the  event  that  the  Authority  disposes  of  a  re-use  parcel  or  any 
subdivision  of  a  re-use  parcel  to  a  developer  v/ho  ov/ns  a  contiguous 
parcel  not  part  of  the  clearance  or  ^sposition  area,  the  Authority 
reserves  the  right  to  impose  such  controls  as  are  necessary  on  the 
non-acquired  property  to  bring  its  use   into  conformity  with  the 
objectives  of  the  Plan, 


SECTION  605:   Interpretation 

In  the  event  of  any  question  regarding  the  meaning  or  construction  of 
any  or  all  of  the  land  use  and  building  requirements  in. this  Chapter, 
the  interpretation  or  construction  thereof  by  the  Authority  shall  be 
final  and  binding. 
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TABLE  B:   REQUIREMENTS  FOR  PARCELS  SUBJECT  TO  SECTION  40  2 


Parcel (s) 


Permitted 
Uses 


Maximum 
F.A.R. 


Minimum 
Parking 
Soaces 


Vehicular 
Access 


C-4,  C-5      Commercial 
C-6  together* 


C-7** 


C-9 


R-3b 


8      Demonstration   To  be  determined 
of  Adequacy      at  time  of 

disposition 
Commercial  —  Rehabilitation  controls  as  set 
forth  in  Chapter  VIII 

Commercial       4      To  be  determine. 

and/or  rehabilitation  controls      at  time  of 
as  set  forth  in  Chapter  VIII       disposition 

Residential  —  Rehabilitation  controls  as  set 

forth  in  Chapter  VIII 


Alternative 
Parcelization 


C-4 

Commercial 

8 

Demonstration 
of  Adequacy 

C-5 

Commercial 

8 

II     » 

C-6 

Commercial 

8 

II     It 

To  be  determined 
at  time  of 
disDOsition 


Conditional  Acquisitions,  Group  B  (Page  lib) 

Re-use  shall  be  in  accordance  with  zoning  requirements  for 
these  parcels. 


note*:    The  objective  of  this  parcelization  is  to  encourage  an 

integrated  proposal  for  the  3  parcels.   However,  proposals 
for  each  individual  parcel  will  also  be  acceptable. 

note**:   The  objective  for  this  parcel  is  to  retain  the  present 
building  in  productive  use  because  of  its  architectural 
merit. 
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CHAPTER  VII:    RZDEVELCPER ' S  OELIGATIOWS      .^' 

SECTION  701:    Applicability. 

The  provisions  of  this  Chapter  shall  apply  to  each  parcel  acouired 
upon  its  disposition  and  shall  be  implemented  by  appropriate  cove- 
rants  and  provisions  in  disposition  documents. 


SECTION  702:    Compliance  with  Plan, 

Redevelopment  of  the  land  in  the  Project  Area  shall  be  made  subject 
to  the  regulations  and  controls  set  forth  in  the  Urban  Renewal  Plan. 
The  purpose  of  such  regulations  and  controls  is  to  assure  that  the 
redevelopment  of  land  within  the  Project  Area  will  conform  to  the 
planning  and  design  objectives  of  the  Urban  Renewal  Plan.   It  is 
therefore  the  obligation  of  all  redevelopers  not  only  to  comply 
with  these  regulations  and  controls  but  also  to  familiarize  them- 
selves with  the  overall  Urban  Renewal  Plan  and  to  prepare  redevelop- 
ment proposals  which  conform  tn  the  Plan. 


SECTION  703:    Design  Review. 

All  redevelopment  and  rehabilitation  proposals  will  be  subject  to 
design  review,  coirment  and  approval  by  the  Boston  Redevelopment  . 
Authority  prior  to  land  disposition  and/or  prior  to  the  commencement 
of  construction. 

In  addition  to  assuring  compliance  with  the  specific  controls  set 
forth  in  this  Plan  and  as  more  specifically  set  forth  in  disposition 
documents,  the  Authority  will  establish  design  review  procedures 
and  evaluate  the  quality  and  appropriateness  of  redevelopment 
proposals  with  reference  to  the  design  objectives  and  requirements 
set  forth  in  this  Plan  and  in  the  disoosition  documents. 


SECTION  704:    General  Obligations. 

The  Authority  shall  obligate  redevelopers  and  purchasers  of  i 

land  in  the  Project  Area,  and  their  successors  and  assigns,  by  i 

covenants  and  conditions  running  with  the  land  or  other  appropriate  ■ 

means  providing  for  reasonable  action  in  the  event  of  default  or  i 
noncompliance  by  such  redevelopers  and  purchasers; 
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1.  To  devote,  develop  or  otherwise  use  such  lanci  only  for  the 
purpose  and  in  the  manner  stated  in  the  Plan; 

2.  To  comply  with  such  terms  and  conditions  relating  to  the  use 
■  and  maintenance  of  such  land  and  improvements  thereon  as  in 

the  opinion  of.  the  Authority  are  necessary  to  carry  out  the 
purpose  and  objectives  of  the  Plan  and  of  the  .relevant 
provisions  of  Chapter  121/  Massachusetts  General  Laws; 

3.  To  commence,  execute  and  complete  construction  and  improvements 
in  accordance  with  reasonable  time  schedules  as  determined, 
agreed  on  and  established  by  the  Authority; 

4.  Where  appropriate  to  give  preference  in  the  selection  of  tenants 
for  dwelling  units  or  tenants  for  commercial  space  built  in  the 
Project  Area  to  persons  displaced  from  such  area  on  account  of 
action  taken  pursuant  to  this  Urban  Renewal  Plan,  who  desire  to 
rent  such  dwelling  units  or  such  commercial  space  and  who  will 
be  able  to  pay  rents  or  prices  equal  to  rents  or  prices  charged 
other  tenants  for  similar  or  comparable  space  built  as  a  part 
of  the  same  redevelopment; 

5.  To  make  adequate  provisions  for  v;orks  of  art  and  other  amenities 
in  accordance  with  the  policy  as  established  by  the  Authority. 


SECTION  705:    Disposition  by  Redeveloper. 

The  redeveloper  shall  not  dispose  of  all  or  part  of  his  interest 
within  the  Project  Area  without  the  written  consent  of  the  Boston 
Redevelopment  Authority  until  the  full  completion  by  the  re- 
developer of  all  improvements  required  by  and  in  conformity  with 
the  terms  and  conditions  of  both  the  Urban  Renewal  Plan  and  the 
land  disposition  Agreement  entered  into  between  the  Redeveloper 
and  the  Authority.   Such  consent  shall  not  be  granted  except  under 
conditions  that  will  prevent  speculation,  protect  the  interest  of 
the  Boston  Redevelopment  Authority  and  the  City  of  Boston,  and 
effect  compliance  with  and  achieve  the  objectives  of  Chapter  121 
and,  where  applicable.  Chapter  121A,  of  the  Massachusetts  General 
Laws,  and  amendments  thereto. 
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CHAPTER  VIII:   REHABILITATION 

SECTION  801:    Identification  and  Applicability 

Property  not  designated  for  acquisition  as  shov,nn  on  Ma?  3,  Property 
Map,  but  including  property  designated  for  conditional  acquisition, 
not  acquired  under  Section  402,  shall  be  made  to  conform  with  the 
rehabilitation  objectives  and  standards  set  forth  in  this  Chapter. 
All  properties  and  buildings  within  the  Project  Area  which  are  not 
designated  for  acquisition  by  the  Boston  Redevelopment  Authority  as 
shown  on  said  Map,  are  to  be  maintained  at  or  brought  to  a  level 
which  meets  the  standards  of  this  Chapter. 

Any  property  or  building  v;hich  is  not  maintained  at  or  brought  to 
conformity  with  such  standards  will,  if  appropriate,  be  acquired 
by  the  Boston  Redevelopment  Authority  as  provided  in  Sections  403 
and  808. 


SECTION  802:    General  Objectives 

The  basic  objectives  of  rehabilitation  activity  in  the  Project 
Area  shall  be  to  secure  and  maintain  all  structures  and  their 
environment  so  as: 

1.  To  prevent  the  spread  of  blight  and  substandard  conditions; 

2.  To  restore  deteriorating  areas  to  sound  conditions; 

3.  To  improve  the  quality  of  individual  properties;  and 

4.  To  create  decent,  safe,  and  sanitary  structures  providing 
a  sufficient  degree  of  amenity,  convenience,  usefulness 
and  livability  for  the  occupants  and  users  thereof. 

SECTION  803:    Planning  and  Design  Objectives 

1.  To  achieve  land  uses  v.'hich  v/ill  be  complementary,  and  will 
not  adversely  affect  each  other; 

2.  To  insure  that  nonresidential  traffic  generators  will  not 
create  traffic  congestion  or  other  adverse  effects. 

3.  To  regulate  nonconforming  uses  that  they  do  not  produce 
crowding,  noise,  odors,  air  pollution,  glare,  heat, 
vibration,  dirt,  and  the  like,  and  are  not  detrimental  to 
the  health,  safety  and  general  welfare  of  the  community. 
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.4,   To  require  that  the  physical  character  of  buildings  be 
aesthetically  pleasing  and  architecturally  consistent 
with  the  surrounding  neighborhood  in  order  to  eliminate 
deteriorating  or  blighting  influences,  to  encourage 
neighborhood  stability,  maintenance  of  property,  and  a 
high  calibre  of  land  use;  and  that  all  open  areas  be 
attractively  landscaped  in  order  to  enhance  the  character 
of  the  neighborhood. 

5.  To  require  that  buildings  be  structurally  sound. 

6.  To  provide  adequate  off-street  parking. 

SECTION  804:    Health  Objectives. 

Sanitary  objectives  must  be  attained  in  order  to  eliminate  con- 
ditions which  cause  disease  or  which  are  otherwise  detrimental 
to  the  public  health  and  safety,  and  the  general  welfare  of 
the  community.   To  achieve  this,  all  facilities  necessary  for 
adequate  heat,  light,  plumbing,  and  general  sanitation  must  be 
properly  installed  and  maintained  in  good  working  condition. 
Structural  and  environmental  conditions  necessary  for  the 
provision  of  adequate  space  for  occupants,  and  for  healthy 
living  conditions  and  use  must  be  maintained. 

SECTION  805:    Safety  Objectives. 

Safety  objectives  must  be  achieved  to  prevent  unsafe  conditions 
which  can  cause  injury  to  persons  or  damage  to  adjacent  buildings, 

To  achieve  this:   potential  fire  hazards  must  be  eliminated; 
unsafe  conditions  in  yards  and  open  spaces,  must  be  eliminated; 
the  exterior  and  interior  of  structures  and  buildings  and  all 
facilities  must  provide  maximum  safety.   Satisfactory  means 
of  egress  must  be  provided. 


SECTION  806:    Additional  Objectives  for  Nonresidential 

Rehabilitation. 

The  following  additional  objectives  for  nonresidential  rehabili- 
tation shall  apply: 

1.   To  require,  v/here  appropriate,  that  commercial,  industrial, 
and  other  nonresidential  traffic  generators  provide  adequate 
off-street  parking  and  loading  facilities; 
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2.  To  provide  for  the  control  by  users  of  noxious  by-products 
of  their  operations; 

3.  To  insure  that  any  changes  in  the  physical  character  of 
buildings  to  remain  will  be  architecturally  consistent  with 
buildings  in  the  immediate  vicinity  in  order  to  eliminate 

■  deteriorating  or  blighting  influences  and  to  achieve  an 
aesthetically  pleasing  environment,  thereby  encouraging 
neighborhood  stability,  maintenance  of  property,  and 
maintenance  of  proper  land  uses; 

4.  To  promote  attractive  landscaping  in  all  open  areas  in  order 
to  enhance  the  character  of  the  neighborhood; 

5.  To  require  that  buildings  be  structurally  sound; 

6.  To  integrate  signs  v;ith  the  over-all  structural  appearance 
that  they  will  not  adversely  affect  the  general  character 
or  appearance  of  the  areas; 

7.  To  require  nonresidential  uses  which  are  allowed  to  remain 
to  pi  'ce  and  maintain  an  appropriate  landscaped  or  archi- 
tectural screen  betv;een  the  commercial,  industrial  or  other 
uses,  and  any  adjoining  residential  uses; 

8.  a)   To  reface  unfinished  facades  in  a  manner  v;hich  will 

make  them  harmonious  with  the  rest  of  the  building; 

b)   To  demolish  and  rrmove  all  nonfunctioning  or  nonusable 
mechanical  equipment  (and  housings  for  same),  vents, 
flues  and  chimneys;  the  only  new  structure  above  the 
present  roof  level  to  be  permitted  to  be  housings  for 
mechanical  equipment  which  must  be  of  a  design,  detail, 
size,  material  and  workmanship  so  as  to  be  in  harmony 
with  the  motifs  of  the  building. 


SECTION  807;    Rehabilitation  Standards. 

All  structures  and  buildings  within  the  Project  Area  v;hich  are 
not  designated  for  acquisition  by  the  Boston  Redevelopment 
Authority  as  shown  on  the  Property  Map,  shall  be  maintained  at 
or  made  to  conform  to: 

1,  The  Sanitary  Code  of  the  Commonv/ealth  of  I-iassachusetts: 
"Article  II,  Minimum  Standards  of  Fitness  for  Human  Habitation." 

2.  The  "Building  Code  of  the  City  of  Boston,"  and  revisions  and 
amendments  thereto; 
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3.  The  "Fire  Prevention  Code"  of  the  City  of  Boston,  set  out 
in  Chapter  3  of  the  City  Ordinances  of  1959,  and  ratified 
by  Chapter  314,  Massachusetts  Acts  of  1962; 

4. .  The  City  of  Boston  Zoning  Code,  and  revisions  and  amendments 
thereto;  and 

5.   All  other  applicable  state  and  local  laws,  ordinances,  codes 
and  regulations.   Provided,  however,  that  deviations  from 
such  laws,  ordinances,  codes  and  regulations  may  be  granted 
and  approved  as  provided  under  Chapter  121A,  Massachusetts 
General  Laws,  and  amendments  thereto,  and  as  otherwise  pro- 
vided under  such  laws,  ordinances,  codes  and  regulations 
v;here  applicable.   Failure  to  set  forth  herein  any  provi- 
sion of  any  such  law,  ordinance,  code  or  regulation  shall  not 
be  deemed  to  make  such  provision  inapplicable. 


SECTION  808:    Inspection  and  Notice 

The  Boston  Redevelopment  Authority  will  inspect  every  property 
not  designated  for  acquisition  as  shown  on  the  Property  Map. 

Whenever  it  has  been  found  on  inspection  that  a  residential  or 
nonresidential  property  or  structure  does  not  meet  the  objectives, 
standards,  and  controls  of  Chapter  VIII  of  this  Plan,  the  Author- 
ity shall,  within  a  reasonable  period  of  time  after  the  inspection, 
give  notice  of  such  nonconformance  to  the  owner  thereof.   Such 
notice  shall  be  in  writing,  addressed  to  the  owner,  and  to  other 
persons  required  to  be  notified,  at  their  last  known  address, 
and  shall  be  sent  by  certified  or  registered  mail.   Such  notice 
shall  state  why  it  is  being  issued  and  shall  specify  the  respects 
in  which  the  property  fails  to  meet  the  objectives,  standards 
and  controls  of  the  Plan.   Such  notice  may  also  set  a  schedule 
for  beginning  and  completing  each  part  of  the  work,  provided 
that  a  reasonable  time  is  allowed  for  the  performance  of  any  act 
required. 

If  at  the  end  of  such  period,  satis.f actory  conformance  with  the 
standards  and  objectives  of  Chapter  VIII  has  not  been  achieved, 
the  Boston  Redevelopment  Authority  may  acquire  the  property, 
pursuant  to  Section  403. 


SECTION  809:    Technical  Assistance 

Technical  assistance  for  rehabilitation  will  be  provided  by 
the  Boston  Redevelopment. Authority  for  the  purpose  of  developing 
an  awareness  and  understanding  of  rehabilitation  objectives, 
standards,  requirements,  and  methods,  and  for  the  purpose 'of 
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providing  guidance  in  planning,  design,  construction,  financing, 
and  execution  of  individual  rehabilitation  activities  as  necessary 
to  carry  out  the  provisions  of  the  Urban  Renewal  Plan. 

SECTION  810:   Property  to  be  Acquired  for  Rehabilitation 

Property  to  be  acquired  by  the  Boston  Redevelopment  Authority 
and  disposed  of  for  rehabilitation  shall  be  made  subject  to  the 
requirements  of  this  Chapter  and  Chapter  VI. 
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CHAPTER  IX:     ZONE  DISTRICT  CHANGES 


SECTION  SOI:    Identification  of  Changes 

Proposed  zone  district  changes  are  shown  on  Map  S:  Zoning  Plan 
submitted  herewith. 
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CHAPTER  X:     RELATION  OF  PLAN  TO  LOCAL  OBJECTIVES 
SECTION  1001:  Conformity  of  General  Plan 


The  Urban  Renewal  Plan  is  in  conformity  with  the  General  Plan  for 
the  City  of  Boston  and  its  program  for  Coirjnunity  Improvements. 


SECTION  1002:  Relationship  to  Definite  Local  Objectives 

1.  Land  Use 

The  Project  plans  will  help  achieve  the  local  objectives  of 
providing  new  and  improved  commercial  and  institutional  space 
in  downtown  Boston  and  the  creation  of  new  residential  units 
available  to  a  wide  range  of  income  levels.   The  new  uses  will 
be  supported  by  accessory  uses,  including  a  new  elementary 
school,  additional  public  open  space,  a  coirjnunity  center,  a 
new  fire  station  and  parking  facilities. 

2.  Traffic  Improvements 

The  Plan  will  enable  selective  improvement  within  the  overall 
street  system  of  the  Project  Area  in  keeping  with  traffic_  and 
parking  requirements  for  the  new  improvements  within  the  Project 
and  will  provide  sufficient  off-street  loading  throughout  the 
Project.   It  will  thus  meet  the  local  objective  of  reducing 
congestion,  reducing  accidents,  and  providing  suitably  located 
parking  areas. 

3.  Improvement  of  Public  Utilities 

The  Urban  Renewal  Plan  proposes  the  relocation,  abandonment  or 
replacement,  as  necessary,  of  all  existing  sub-standard  or 
inadequate  underground  public  utilities  with  new  underground 
lines  adequate  in  capacity  and  flow  and  in  conformance  with 
local  standards. 

4.  Recreation  and  Coi]jnniiij.ty  Facilities 

The  Plan  will  provide  a  system  of  public  open  spaces  within  the 
Project  v/hich  will  facilitate  pedestrian  access  and  heighten 
the  appeal  of  the  new  buildings.   This  goal  is  an  important 
part  of  the  planning  objectives  for  the  area. 
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CHAPTER  XI:     ANTI-DISCRIMINATION  PROVISIONS 
SECTION  1101:   Affirmative  Covenant 


Every  agreement,  lease,  conveyance,  or  other  instrument  by  which 
land  in  the  project  area  is  disposed  of  for  uses  which  may  include 
housing  or  facilities  related  to  residential  use,  shall  include  an 
affirmative  convenant  binding  on  the  contractor,  lessee,  grantee, -or 
other  party  to  such  instrument  and  on  the  successors  in  interest  to 
such  contractor,  lessee,  grantee,  or  other  party,  that  there  shall 
be  no  discrimination  upon  the  basis  of  race,  color,  creed,  or 
national  origin,  in  the  sale,  lease,  or  rental,  or  in  the  use  or 
occupancy  of  such  land  or  any  improvements  erected  or  to  be  erected 
thereon,  and  the  Boston  Redevelopment  Authority  will  take  all  steps 
necessary  to  enforce  such  covenants  and  will  not  itself  so 
discriminate. 


SECTION  1102:   Compliance  with  Anti-Discrimination  Laws 

All  property  and  all  transactions  affecting  or  respecting  the 
installation,  construction,  reconstruction,  maintenance, . rehabili- 
tation, use,  development,  sale,  conveyance,  leasing,  management, 
or  occupancy  of  real  property  v;ithin  the  Project  Area  shall  be 
subject  to  the  applicable  provisions  of  Chapter  151B  of  the 
Massachusetts  General  Laws,  and  amendments  thereto,  and  to  all  other; 
applicable  federal,  state,  and  local  laws  prohibiting  discrimination 
or  segregation  by  reason  of  race,  creed,  color,  or  national  origin. 

A  resolution  covering  non  discrimination  has  been  approved  by  the 
Boston  Redevelopment  Authority. 


Boston  R-92  /  R-213  -  31  - 


( 


CiiAPTER  XII:     I.CDI? ICJ-.TIOl^  A,.-;D  TLiL ..l^[hT7.C^i 

iZCTION  1201:  .  i-.i.ciJicacicu 

Ths  Urban  Rene\.'al  Plan  may  be  modifiecl  at  any  time  by  the  Boston 
Redevelopment  Authority,  provided  that,  if  the  general  requirements, 
controls,  or  restrictions  applicable  to  any  part  of  the  Project 
Area  shall  be  modified  after-ths  lease  or  sale  of  such-  part,  the 
uioaif ication  is  consented  to  by  the  redeveloper  or  redevelopers  of 
sucn  part,  or  their  successors  and  assigns. 

■■■'here  proposed  modifications  v.'ill  in  the  reasonable  opinion  of  the 
Authority,  substantially  or  materially  alter  or  change  the  Plan, 
such  modifications  must  also  receive  the  necessary  Federal,  State  and 
local  approvals.  - 

SECTION  1202:    Termination 

The  provisions  and  requirements  establishcc  in  this  Urban  r.ene'-.'al 
Plan  shall  be  inaintained  in  effect  for  a  period  of  forty  (40)  years 
from  the  date  of  the  original  approval  of  the  Urban  ReneT.-ai  Plan 
by  the  City  Council  and  i-iayor  of  the  City  of  Boston,  except  for 
sections  1101  and  1102  v.-hich  shall  remain  in  effect  for  one 
hundred  (10(^  years  from  said  date. 
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MODIFICATIONS  AK'D  AMENDMEN TS 


> 


SOUTH  COVE  URBAN  RENEV/AL  PLAN 


SOUTH  COVE   PROJECT.    MASS.    R-92 


MEETING 


DOCUMENT 


August  2,    1967    y 


No.      887 


December  8,    1967 


-Z  January  5,    1968      ^         No.      979 


Tuly  11,    1963     "^ 
^  December  12,    196S    *^    No.    1 


222 


'iJiccmber  19,    1969^''-     No.    1 


July  17,       1969^ 


/  January  23,    1969/  No.    1273 

/  January  23,    1969  /  No.    1272 


No.    1404 


RESOLUilON  -  amend  to  Include  widening  of 
easterly  side  of  Washington  Street- 

VOTE  -  delete  from  Sec.    603  of  Urban  Renewal 
Plan  minimum  parking  and  ground  floor  setbacks 
respecting  Parcels  R-7a  and  R-7b  and  permit 
retail  stores  as  Ist  floor  use 

RESOLUTION  -  additional  acquisition,    readjustmc 
of  boundaries,    Parcels  P-14  and  P-15 

VOTE  -  Modification  Sec.    1201,    Urban  Renewal 
Plan,    Tai  Tung  Street 

RESOLUTION  -  land  for  Tai  Tung  Street   ' 

RESOLUTION  -  add   3  MBTA  parcels,    incorporate 
area  into  Parcels  P-4  and  P-4a 

RESOLUTION  -  project  area  as  amended  is  eligibl 

under  federal  and  state  law 

RESOLUTION 

Boundary  change   -  add  two  small  blocks,    Si.ua ri, 

Eliot  and  Eroadway 

providing  for  aqn.    and  dispo.    of  25-27  Church  5t. 
for  residential  and  related  use. 


^-lay  13,    19 


lit 


r 


Feb.    8,    1973  ^, 


c.    4,    1975 


-VC 


No.     2431 


Altering  F.  A.  R.    and  Parking  provisions  as  con- 
tained in     Section  603 
Changing  boundaries  of  Parcels  P-13  and  R-4 


Allowing  Institutional  as  well  as  Housing  use 
of  Parcel  R-7 

,"7  ■     .Jrf.  '  tS/v. 


T  -  1 


7D.    C-/ 

MEMORANDUM 

TO:         BOSTON  REDEVELOPMENT  AUTHORITY 

FROM:       ROBERT  J.  RYAN,  DIRECTOR 

SUBJECT:    SOUTH  COVE  URBAN  RENEWAL  AREA  MASS.  R-92 
DISPOSITION  PARCEL  C-1 
PROCLAIMER  OP  MINOR  MODIFICATION  OF 

SOUTH  COVE  URBAN  RENEWAL  PIAN 

The  South  Cove  urban  Renewal  Plan  presently  permits  Parcel  C-1  to 
be  used  for  commercial  purposes  only.   Parcels  C-1  and  C-8  are  being 
developed  for  229  units  of  elderly  housing  in  accordance  with  the 
121A  application  submitted  to  the  Authority.   C-S  already  provides 
an  alternate  residential  use  and  therefore  it  is  required  we  amend 
the  plan  in  regards  to  Parcel  C-1  to  provide  an  alternative 
residential  use  to  the  present  commercial  use. 

Under  the  present  Urban  Renewal  Plan,  Subsection  5  of  Section  204 
of  the  Plan  recommends  the  adoption  of  "....  uses  which  '^'•^"'''^  pa-r- 
ticularly.  relate.  .to_ -the.. adiaeen.t_Eublic_ open _sp5Lca_and.  the  nearby 
residential  areas"  for  Parcel  C-1.  Allowing  an  alternative  resi- 
dential use  for  Parcel  C-1  would  be  compatible  with  this  overall 
aim. 

Parcel  c-1  is  zoned  B-8  and  under  the  Boston  Zoning^ _Code  re_sidential 
housing  is  a  permitted  use  in  a  B-8  District.  Thus,  no  major  zoning 
change  is  required. 

In  the  opinion  of  the  General  Counsel,  the  proposed  modification  is 
minor  and  dees  not  sujasta nt ia lly  or  Tna-t-oT-iai  ly  ait-.er  or  change  the 
Plan.   The  modification  may,  therefore,  be  effected  by  vote  of  the 
Authority  present  to  Section  1201  of  the  South  Cove  Urban  Renewal 
Plan. 

It  is  proposed,  therefore,  the  adoption  of  a  minor  modification  of 
the  south  Cove  Urban  Renewal  Plan  by  providing  that  Parcel  C-1  may 
be  used  for  residential  purposes. 

An  appropriate  Resolution  is  attached. 


ATTACHREMT 


X 


<c 


'S 


RESOLUTION  OF  THE  BOSTON  REDEVELOPMENT  AUTHORITY 
PROCLAIMING  MINOR  MODIFICATION  OF  THE  SOUTH  COVE 
URBAN  RENEWAL  PLAN 
PROJECT  NO.  MASS.  R-92       ' 


WHEREAS,  the  Urban  Renewal  Plan  for  the  South  Cove  Urban  Renev/al 
Area,  Project  No.  Mass.  R-92,  was  adopted  on  December  6,  1955  and 
requires  the  development  of  land  in  compliance  with  regulations 
and  controls  of  the  Plan;  and 

WHEREAS,  Section  1201  of  the  said  Plan  entitled  "Amendment"  provides 
that  the  Urban  Renewal  Plan  may  be  modified  by  the  Boston 
Redevelopment  Authority;  and 

WHEREAS,  the  Land  Use  and  Building  Requirements  of  said  Urban 
Renewal  Plan  as  delineated  in  "Table  A:  Requirements  for  Disposition 
parcels",  shown  as  "Attachment  1"  hereto,  allows  for  only  the 
comjnercial  use  of  Disposition  Parcel  C-1: 

NOW,  THEREFORE,  BE  IT  RESOLVED  BY  TEE  BOSTON  REDEVEL0P21ENT  AUTHORITY: 

1.  That  the  Land  Use  and  Building  Requirements  as  set  forth  in 
"Table  A:  Requirements  for  Disposition  Parcels"  is  hereby  modified 
to  permit  the  residential  use  of  Parcel  C-1  in  addition  to  the 
commercial  use  thereof,  by  deleting  from  said  "Table  A"  on  Page  20 
of  said  Urban  Renewal  Plan,  under  Site 'Designation  Item  #3  the 
follov;ing  words:  "C-1  &  ";  and  adding  the  following  new  Site 
Designation  Item  after  Site  Designation  Item  #6:  "C-1  -  Commercial 
and  Residential,  as  shown  on  Attachment  #2  herewith. 

2.  That  the  proposed  modification  is  found  to  be  minor  and  does  not 
substantially  or  materially  alter  or  change  the  Plan. 

3.  That  <ill  other  provisions  of  said  Plan  not  inconsistent  herewith 
be  and  are  continued  in  full  force  and  effect. 

4.  That  the  Director  be  and  hereby  is  authorized  to  Proclaim  by 
Certificate  this  minor  modification  of  the  Plan,  all  in  accordance 
with  the  provisions  of  the  Urban  Renev;al  Handbook,  RHM  7207.1, 
Circular  dated  June  3,  1970. 
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ME2-CRANDUM  DecQ±er  4,  1975 


TO:        BOSTCN  REDEVELOEWENT  KSJIHDim 

FBCti:  POBERT  T.  KEIttlEY,  DIKBTIOR 

SUBJECT:   MINOR  hKEIFICAnON  OF  SOUIH  OOVE  URBAN 
RENEWAL  PIAN,  ADDITICN  TO  PERMiTilD  USE 
FOR  PARCEL  R-7 


Suimary:  IJiis  marorandxm  request  that  the  South  Cove  Ui±«m 
Renewal  Plan  be  ircxiified  to  allow  "Institutional" 
as  well  as  "Housing"  uses  of  Parcel  R-7  in  the 
South  Cove 

Cn  October  22,   1975  the  Authority  finally  designated  the  ^Sassachusetts 
Association  for  the  Blind  developer  of  Parcel  R-7  in  the  South  Cove  Urban  Renewal 
Plan.  Hie  Association  was  tentatively  designated  of  January  17,  1974,  and 
it  was  felt  at  that  tiiie,  that  "Living  and  Learning  Center  for  the  Blind"  fell 
within  the  use  permitted  for  Parcel  R-7  in  the  South  Cove  Urban  Renewal  Plan  as 
set  forth  in  Table  A  of  Section  603  of  the  Plan,  viiich  use  is  listed  as  "Housing." 
Howsver,  in  view  of  the  fact  that  sore  classroan  space  far  the  blind  residents 
of  the  center  is  necessary,  and  certain  administrative  offices  of  the 
j-tLssachusetts  Associaticn  for  the  Blind  will  be  also  located  in  the  structure, 
it  was  felt  that  an  additional  peurdtted  use;  "institutional"  should  be  atidpd 
by  minor  modification  to  the  Plan  in  order  to  safeguard  the  interests  of  the  • 
developer. 

Since  the  proposal  of  the  Association  is  hpnp^idal  to  and  welccmed 
by  the  cuuimnity,  it  is  recaiiiended  that  the  Ajuthority  adopt  the  attached 
resolution  adopting  a  minor  modification  perndtting  the  additional  use  of  Parcel 
R-7  for  instituticnal  purposes. 

Ihe  major  part  of  the  proposed  structure  will  still,  however,  be 
Housing  for  the  Blind  residents  and  facilities  connected  directly  therewith. 

In  the  opinion  of  the  Chief  General  Counsel  the  proposed  modifications 
are  minor  and  do  not  substantially  or  materially  alter  or  change  the  plan.  The 
modification  may  therefore  be  effected  by  Vote  of  thje  Authority  pursuant  to 
Section  1201  of  the  South  Cove  Urban  Renewal  Plan. 


r 


r 


RESOLUnCN  CF  THE  BOSTCN  EEDEVELCPMEUT  i^LTHORITY 
EE:  MD^R  MCDIFICATICN  OF  THE  SCUIH  COVE  URBAN 

RENEWS  PLAN 

PROJECT  NO.  MASS.  R-92 


WHEREAS,  the  Urban  Renewal  Plan  for  the  Scuth  Cove  Urban  Renewal  Area, 
Project  No.  Mass.  R-92,  was  adopted  on  December  6,  1965  and  requires  the 
developnent  of  land  in  carol  i  a  nee  with  the  regulations  and  controls  of  the 
Plan;  and 

WHEREAS,  Section  1201  of  the  said  Plan  entitled  "Amendment"  provide  that  the 
Urban  Renewal  Plan  nay  be  modified  by  the  Boston  Redeveloanent  Authority;  and 

WHEREAS,  Table  A  of  Section  603  of  the  South  Cove  Urban  Renewal  Plan  entitled 
"Land  Use  and  Building  Bequiranents,  Table  A:  Requirements  for  Disposition 
Parcels",  gives  the  permitted  use  for  Parcel  R-7  as  "Housing",  and  the 
proposal  of  the  developer  includes  ciassroons  and  administrative  offices,  which 
are  partially  institutional  in  nature;  and 

WEJEREAS,  the  Authority  is  cognizant  of  Oiapter  30,  Sections  61  and  62  of  the 
Massachusetts  General  Laws,  as  amended,  with  respect  to  minimizing  and  preventing 
damage  to  the  environment: 

NCW,  THERETQRE,  BE  IT  RESOLVED  ET  THE  BOSTCN  REEEVELQPMENr  AUTHDRHY: 

1.  That  Table  A  of  Section  603  of  the  South  Cove  Urban  Renewal  Plan  entitled, 
"Land  Use  and  Building  Pequirenents,  Table  A:  Requiranents  for  Disposition 
Parcels  be  amended  by  adding  ancillary  institutional  uses"  to  the  pennitted 
use  shewn  for  Parcel  R-7  so  that  the  permitted  use  therefore  is  listed  as 
Housing  and  ancillary  institutional  uses". 

2.  That  the  proposed  modification  is  found  to  be  minor  and  does  not 
substantially  or  materially  alter  or  change  the  Plan. 

3.  That  all  other  provisions  of  said  Plan  not  inconsistent  herewith  be  and 
are  continued  in  full  force  and  effect. 

4.  That  the  Director  be  and  hereby  is  authorized  to  proclaim  by  certificate 
this  minor  modification  of  the  Plan,  all  in  accordance  with  the  provisions 
of  the  Urban  Renewal  Handbook,  RHM  7207.1,  Circular  dated  June  3,  1970 

(on  a  Proclaimer  Certificate  in  substantially  the  fonn  as  attached  to  this 
Resolution) . 

5.  That  it  is  hereby  found  ard  determined  that  the  proposed  modification  will 
not  result  in  significant  damage  to  or  impairment  of  the  environment  and 
further,  that  all  practicable  and  feasible  means  and  measures  have  been  taken 
and  are  being  utilized  to  avoid  or  minimize  damage  to  the  environment. 
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TO  BOSTON'  REDEVELOPMEXT  AUTCORITY 

FROM         ROBERT  T.  KEIJHEY,  DIRECTOR 
DATE         FEBRUARY  8,  197  3 

SUBJECT      MINOR  MODIFICATION  OF  SOUTH  COVE  UP3AN  REUZ'.'U'I, 
PLAN.   M/iSS.  R-92.   BOUNDARY  CHANGE 
PARCELS  P-13  AWD  R-4  RESPECTIVELY 


SUMI-IARY:    This  Memorandum  requests  that  the  Authority  adopt  a 
minor  modification  of  the  South  Cove  Urban  Renev;al 
Plan  by  changing  the  boundaries  of  Parcels  P-13  and 
R-4  respectively. 


The  South  Cove  Urban  Renev.'al  Plan  presently  locates  Parcel 
R-4  at  the  corner  of  Marginal  Road  and  Sha^vnut  Avenue.   Parcel 
R-4  fronts  on  the  latter  street -and  is  located  in  Southwesterly 
corner  of  the  figure  formed  by  Parcels  P-1?  c^.d  R-4.   The 
planned  use  for  Parcel  R-4  is  residential.it  presently  contains 
23,000  square  feet.   Adjoining  Parcel  R-4  is  Parcel  P-13,  whose 
planned  use  is  institutional,  and,  which  is  the  proposed  site 
for  the  Quincy  School  Project.   The  sites  as  described  in  the 
present  South  Cove  Urban  Renewal  Plan  are  shown  on  Attachment  "A". 

The  MBTA  Tunnel,  for  the  Orange  Line,  runs  directly  under 
Parcel  R-4.   This  has  created  certain  problems  with  regard  to  the 
Quincy  School  Project.   Further  compounding  the  problem  is  the 
proxim.ity  of  the  I-lass.  Turnpi^'.e  which  is  located  across  the  street 
from  the  Parcels.   These  conditions,  if  not  compensated  for, 
would  3eriou.jly  encaiiqcr  any  possible  receipt  of  an  "Environ:.'cntal 
Clearance"  from  HUD.   It  has  also  been  noted  that  Ihe  height  of 
the  proposed  housing  alotted  to  Parcel  R-4  in  its  present 
location  would  hav/?  a  severe  "shadowing"  effect  over  the  Quincy 
School  Project  when  completed.   Ihis  is  seen  as  undesirable. 


The  original  Urban  Renev;al  Plan  for  the  South  Cove  has 
foreseen  some  of  these  problep.s  and  therefore  assigned  an 
alternate  use  for  Parcel  R-4,  which  alternatively  could  be  an 
institutional  use.   Parrel  P-13  was  also  assigned  an  alternative 
use  which  is  Residential. 

Because  of  the  various  probler^.s  discussed  in  the  first 
paragraph,  it  is  felt  that  Parcel  R-4  must  be  relocated  to  the 
Northeasterly  corner  of  the  figure  formed  by  P-13  and  R-4,  as  is 
shown  on  Attachment  "R".   Parcel  R-4  would  also  have  to  be 
reduced-  in  area  to  compensate  for  the  problems  mentioned 
previously.   This  shifting  of  the  respective  locations  of  P-13 
and  R-4  would  eliminate  or  minimize  the  effects  of  the  problems 
previously  discussed. 

It  is  therefore  advisable  to  adopt  a  minor  modificat:on  by 
changing  the  respective  boundaries,  locations  anrl  sizes  of  Parcel n 
P-13  and  R-4  as  illustrated  on  the  attachments  "A"  and  "D". 

In  the  opinion  of  the  General  Counsel  the  proposed 
modifications  are  minor  and  do  not  substantially  ot  materially 
alter  or  change  the  plan.   The  modifications  may  therefore  be 
effected  by  Vote  of  the  Authority  pursuant  to  section  1201  of  the 
South  Cove  Urban  Renewal  Plan. 


An  appropriate  Resolution  is  attached. 


r 


r 


\/ 


RESOLUTION    OF    THE    BOSTON'    REDEVELOPME^TT   AUrHORITY 
RE:    MINOR   MODIFICATION    OF    TrIE    SCUTI^    COVE    URBAN 

RENE'.7AL    PLAN 

PROJECT  NO.  MASS.  R-92 


VTIJEREAr ,  the  Urban  Rcnev;al  Plan  for  the  South  Cove  Urban  R-^nevaL 
Area,  Project  No.  Mass.  R-92,  was  adopted  on  December  6,  19G5  and 
requires  the  deveiop-ent  of  land  in  compliance  with  the  regulatio 
and  controls  of  the  Plan;  and 

V^TiEREAS ,  Section  1201  of  the  said  Plan  entitled  "Amendment"  provi 
t}iat  the  Urban  Renev/al  Plan  may  be  mo'^ified  by  the  Boston 
Redevelopment  Authority;  and 

ViHEREAS ,  Map  No.  5  of  said  Urban  Renewal  Plan,  entitled  "Disposit 
Plan,"  designates  Parcels  R-4  and  P-13  in  the  locations  shown  on 
Attachment  A; 

Now,  therefore  be  it  Resolved  by  the  Boston  Redevelopment 
Authority: 

L.   That  Map  No.  5,  "Disposttion  Plan",  is  hereby  modified  as  set 
forth' in  attachment  "B"  changing  the  respective  location? 
of  Parcels  P-13  and  R-4. 

2.  That  the  proposed  modification  is  found  to  be  minor  and  does 
not  substantially  or  materially  alter  or  change  the  Plan. 

3.  That  all  other  provisions  of  said  Flan  not  inconsistent  here- 
with be  and  are  continued  in  full  force  and  effect. 

4.  That  the  Director  be  and  hereby  is  authorized  to  proclaim  by 
certificate  this  minor  modification  of  the  Plan,  all  in 
accordance  with  the  provisions  of  the  Urban  Renev;al  Handbook, 
RilM  7207,1,  Circular  dated  June  3,  1970  (on  a  Proclair.er 
Certificate  in  substantially  the  form  as  attached  to  this 
Resolution) . 
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..>1£M0RANDUM  May  13,  1971 

TO:       Boston  Redevelopment  Authority  0    n 

FROM:      Robert  T.  Kenney,  Director 

SUBJECT:   SOUTH  COVE  URBAN  RENEWAL  AREA  R-92 

MINOR  I-IODIFICATION  OF  THE  URBAN  RENEIVAL  PLAN 
DISPOSITION  PARCEL  R-7 

SUMMARY:   This  memo  requests  the  Authority  to  modify 
the  South  Cove  Urban  Renewal  Plan  by 
amending  Section  603  thereof.   Table  A, 
"Land  Use  and  Building  Requirements". 

The  Urban  Renewal  plan  for  the  South  Cove  urban  Renewal 
Area,  adopted  by  the  Authority  on  June  10,  1965,  and  approved  by 
the  City  Council  on  July  26,  1965,  in  Section  603  thereof 
entitled  "Specific  Land  Use  and  Building  Requirements"  designates 
parcel  R-7,  in  Table  A,  as  a  parcel  to  be  used  for  housing  with  a 
maximum  Floor  Area  Ratio  of  4  and  a  parking  ratio  of  one  parking 
space  per  dwelling  unit.   Section  1201  provides  that  minor 
modifications  of  the  Urban  Renewal  plan  may  be  made  at  any  time 
by  the  Boston  Redevelopment  Authority. 

During  the  past. several  years,  letters  of  interest  and 
proposals  have  been  received  regarding  Parcel  R-7  in  the  South 
Cove  Urban  Renewal  Area.   Because  of  the  physical  limitations  of 
the  property,  i.e.,  the  fact  that  the  site  is  proportionally  long 
and  narrow,  the  proposals  received  have  been  infeasible  under  the 
existing  restrictions  placed  on  parcel  R-7. 

In  order,  therefore,  to  insure  that  this  parcel  will  be 
utilized  effectively  and  efficiently,  it  will  be  necessary  to 
alter  certain  requirements  of  the  South  Cove  urban  Renewal  Plan 
regarding  floor  area  ratio  and  parking.   These  proposed  alterations 
will  not  substantially  change  or  alter  the  approved  urban  renewal 
plan.   The  General  Counsel  is  of  the  opinion  that  the  proposed 
modifications  are  in  fact  minor  ones. 

It  is  recommended  that  the  Authority  adopt  the  attached 
Resolution  modifying  the  South  Cove  urban  Renewal  Plan  by  amending 
Section  603  thereof  entitled  "Specific  Land  Use  and  Building 
Requirements,  Table  A:   Requirements  for  Disposition  parcels". 

An  appropriate  Resolution  is  attached. 
Attachment 
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RESOLUTION  OF  THE  BOSTON  REDEVELOPMENT  AUTHORITY 
RE:   MODIFICATION  OF  THE  URBAN  RENE^v'AL  PLAN 
OF  THE  SOUTH  COVE  URBAN  RENEWAL  AREA 
DISPOSITION  PARCEL  R-7 
PROJECT  NO.  MASS.  R-92 


WHEREAS,  the  Urban  Renewal  Plan  for  the  South  Cove  Urban  Renewal  Area, 
Project  No.  Mass,  R-92,  was  adopted  by  the  Boston  Redevelopment  Authority 
on  June  10,  1965,  and  approved  by  the  City  Council  of  the  City  of  Boston 
on  July  26,  1965;  and 

WHEREAS,  Section  1201  of  Chapter  12  of  said  Plan  entitled:   "Modifications" 
provides  that  the  Urban  Renewal  Plan  may  be  modified  at  any  time  by  the 
Boston  Redevelopment  Authority  provided  that  if  the  general  requirem.ents, 
controls  and  restrictions  applicable  to  any  part  of  the  Project  Area 
shall  be  modified  after  the  lease  or  sale  of  such  part,  modification 
must  be  consented  to  by  the  redeveloper  or  redevelopers  of  such  part  or 
their  successors  and  assigns;  provided  further  that  where  the  proposed 
modifications  may  substantially  or  materially  alter  or  change  the  Plan, 
the  modifications  must  be  approved  by  the  Boston  City  Council  and  the 
Division  of  Urban  Renewal  of  the  Massachusetts  Department  of  Comjnerce 
and  Development;  and 

■■■"■^ERSAS ,  Section  603  of  Chapter  6  of  the  said  Urban  Renewal  Plan  entitled: 
^Specific  Land  Use  and  Building  Requirements"  designates  "housing"  as 
the  primary  permited  use  for  Parcel  R-7;  and 

NOW,  THEREFORE,  BE  IT  RESOLVED  BY  THE  BOSTON  REDEVELOPI-IENT  AUTHORITY: 

1.  a)    That  Section  603,  Table  A  "Specific  Land  Use  and  Building 
Requirements",  Site  designation  R-7  is  hereby  modified  by  the  deletion 
therefrom  of  the  maximum  floor  area  ratio  of  4  and  substituting  therefor 
a  maximum  floor  area  ratio  of  5.  ' 

b)    That  Section  603,  Table  A  "Specific  Land  Use  and  Building 
Requirements",  Site  designation  R-7  is  hereby  modified  by  the  deletion 
therefrom  of  the  minimum  parking  requirement  of  one  parking  space  per 
dwelling  unit  and  substituting  therefor  the  requirement  of  one  parking 
unit  for  every  four  units. 

2.  That  the  proposed  modification  is  found  to  be  a  minor  modification 
and  does  not  substantially  or  materially  alter  or  change  the  Plan. 

3.  That  all  other  provisions  of, said  Plan  not  inconsistent  herewith  be 
and  are  continuing  in  full  force  and  effect. 
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July  17,    1969 

MEMORANDUM 

TO:  Boston  Redevelopment  Authority 

FROM:  Hale  Champion,   Director 

SUBJECT:  South  Cove  Project,   Mass.    R-92 

Urban  Renewal  Plan  Amendment 


SUMMARY:        Proposed  Amendment  to  South  Cove  Urban  Re- 
newal Plan  to  Include  the  Acquisition  and  Dispo- 
sition of  25-27  Church  Street 


The  City  of  Boston  has  indicated  that  a  building  it  owns  at  25-27  Church 
Street  in  the  Bay  Village  neighborhood  is  avaihihle  for  acquisition  by  iht;  Re- 
development Authority. 

This  property,    originally  constructed  as  a  fire  house  and  stable  in  the 
days  of  horse-drawn  fire  equipment,   has  most  recently  been  occupied  by 
health  and  welfare  offices  of  the  City  and  of  the  Commonwealth  and  by  an 
Anierican  Legion  Post.     The  health  and'welfare  offices  have  vacated  the 
building  and  their  space  is  temporarily  occupied  by  a  Summerthing  par- 
ticipant,   the  Boston  Film  Center.     The  American  Legion  Post,   which  uses' 
the  building  at  most  once  a  month  and  not  at  all  in  the  summer,    still  oc- 
cupies part  of  the  property. 

It  is  in  the  best  interest  of  the  City  to  put  this  property,   which  is  in  a 
valuable  location,    on  the  tax  rolls  and  to  have  it  occupied  by  uses  consistent, 
with  the  urban  renewal  plan  for  the  area.     The  building  is  in  sound  condition 
and  will  lend  itself  to  renovation  for  occupancy  by  two  or  more  dv/clling  units. 

I  recommend,    therefore,    that  the  Authority  amend  the  South  Cove  Urban 
Renewal  Plan  to  provide  for  the  acquisition  and  the  disposition  of  thi5  property 
for  residential  and  related  reuse." 
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Document  No.    1404 
Adopted  at  Meeting  of  7/  17/69 


RESOLUTION  OF  BOSTON  REDEVELOPMENT  AUTHORITY  APPROVING 
AMENDMENT  TO  SOUTH  COVE  URBAN  RENEWAL  PLAN,   NO.    MASS.   R-92 


"WHEREAS,   the  property  at  25-27  Church  Street  in  the  City  of  Boston  is 
within  the  area  covered  by  the  South  Cove  Urban  Renewal  Plan;  and 

WHEREAS,   it  is  desirable  to  rehabilitate  said  25-27  Church  Street  and 
it  is  the  Authority's  opinion  that  this  rehabilitation  is  consistent  with  the 
goals  and  objectives  of  the  Plan; 

NOW,  THEREFORE,  BE  IT  RESOLVED  BY  THE  BOSTON  REDEVELOP- 
MENT AUTHORITY  THAT: 

The  South  Cove  Urban  Renewal  Plan  be  and  it  hereby  is  modified  and 
amended  in  the  following  respects: 

(1)  by  adding  on  Map  3,    Property  Map,   Exhibit  C,    designation  of 
25-27  Church  Street  (Block  24,    Parcel  15)  as  "property  to  be  acquired" 
and  on  Map  5,    Disposition  Plan,   Exhibit  E,    designation  of  25-27  Church 
Street  as  "R-8",   "residential", 

(2)  by  adding  on  page  19,    in  "Land  Use  and  Building  Requirements" 
"Table  A:    Requirements  for  Disposition  Parcels,"  a  new  site  designation 
"R-8,  "  and  opposite  which  designation,   adding  in  Lbc  second  column,    en- 
titled "Permitted  Uses":     "Housing,   Retail,   Art  or  Handicraft!^-";  in  the 
third  colum.n,    entitled  "Max  F.  A.  R.  ":    "'2";  in  the  fourth  column  entitled 
"Minimum  Parking  Spaces":     "Demonstration  of  Adequacy";  in  the  fifth 
column,    entitled  "Ground  Floor  Setback":     "existing  setback," 

(3)  by  adding  on  page  20  the  following  footnote:     "irProperty  is  to  be 
redeveloped  in  a  manner  compatible  with  the  surrounding  neighborhood; 
retail  uses  to  be  limited  to  local  or  specialty  shops.     If  an  acceptable 
proposal  for  rehabilitation  is  not  received  and  carried  out  within  a  rea- 
sonable tin-ie  after  acquisition,    the  existing  building  is  to  be  demolished 
and  the  Property  sold  for  new  development  under  appropriate  controls  to 
be  established  by  the  Authority," 
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January  23,    1969 

MEMORANDUM  ,       '    '  '      ; 

'TO:  Boston  Ilcdcvclopmcnt  Authority 

FROM:  Hale  Champion,    Director 

SUBJECT:    S  oath  Cove  Urhan  Renewal  Area,   Mass.    F,.-92 
Urban  Renewal  Plan  Amendment 

It  is  rec.omniended  that  the  South  Cove  Urban 
Renewal  Plan  be  amended  by  enlarging  tl:e  Project 
Area  to  provide  Tor  a  temporary  Charles  Street  con- 
nection to  Park  Square 

BACKGROUND 

Under  the  proposed  Central  Business  District  (C3D)  Urban  Renewal  Plan 
approved  by -the  Authority,    Charles  Street  becomes  a  :n?.jor  artery  from  llie 
South  Cove  Urban  Renewal  Area  through  the  ODD.      Until  actual  develo-.r.-ncnt 
of  the  new  Charier.  Street  portion  of  the  CBD,    plans  called  for  a  temporary 
connection  from  the  South  Cove  portion  of  Charles  Street  ;o  Park  Sguh-c. 

This  connection  is  needed  irrespective  of  v/hether  any  urban  rencv.'al 
activity  occurs  in  CBD,    as  the  South  Cove  section  of  Charles  Street  i?  being 
constructed.     Since  the  CBD  Plan  is  being  implemented  by  a  series   of  Mini- 
Projects,    none  of  which  currently  includes  this  area,    an  amendment  to  the 
South  Cove  Plan  is  recommended  to  allow  for  a  temporary  .connection. 
Witliout  inclusion  in  an  Urban  Renewal  Project  Area,    federal  money  cannot 
be  used  for  acquisition,    street  innprovemen'.  work,    and  related  mattcvs. 

HUD  has  indicated  its  willingness  to  approve  a  modest  cnlargcn-.cnt  of 
the  South  Cove  Area  which  will  include  the  two  small  blocks  necessr.ry  for 
the  connection. 

These  additional  blocks  form  a  triangle  bounded  by  Broadv.-ay  on  the  west, 
SUu-.rt  Street  on  the  soalli,    and  Elliot  Street  to  rlic  nor'.!:,    rs 
at  lac'ncd  map. 


The  dry  clcr.r.crs  rcpresert..':  the;  only  rclocr.tion  ::rc"wlcm  ir.volvcd. 
Hov.'e\-C' ••,    it  does  riOt  appe-ir  necessary  to  r'-^ocr^-.c  \.r  r-  r."y  cleaner?  :o  r.'.; 
\'r.c:  ir"  :;■;■;  c^^- ,;"•'■•  ic;-..      J'.rr■^i-\'.\r■^  'ift^t  c'' •■  ■.^•■. : '■  •   ^•••:'   ;^•■n^•^^''y  ':'■••   ::'' , 
.vitii   L::    •    ■■'  dTv.;lo;-;v.,- ni. 
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The  proposed  amendmeiiL  would  increase  net  project  cost  by  about 
$751,  100.      The  attached  autliorir.ation  for  an  amended  bud-et  combines 
budget  changes  approved  by  the  Board  in  September  with  those  related  to 
this  boundary  change. 

PROPOSED  PLAN  CHANGES 

1.  Amendment  to  the  description  of  the  project  boundary 
to  include  the  hew  parcels. 

2.  AmcndiTicnt  to  the  disposition  tabic  to  coyer  tlic  aciditional 
area,    with  appropriate  controls  on  development.     One  disposition 
parcel  will  eventually  contain  commercial  development  or  open 
public  space;  the  other  parcel,  commercial  development. 

3.  Appropriate  amendments  to  the  urban  renewal  pl?.n  maps  indi- 
cating that  the  parcels  will  be  acquired,    the  nature  of  their  even- 
tual development,    and  the  desired  zoning,    which  will  be  general 
business  use. 

Appropriate  resolutions   amending  llie  Plan  follow: 
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KESOLMTION  OF  BO.STOrs'  REDEVi;  l.OPMEi .  f  AUTHO?.!  i  Y  APPllOVlACi 
A  BOUNDARY  CI-I/.NGE  AMENDiM];" .  i'  TO  TIU^SOUTM  COVE  URBAN  RE - 
NEV/AL  PLAN  AND  CON'DITIONS  U.-UER  V/HICH  RELOCATION  PAYMENTS 
V/ILL  BE  MADE  FOR  PROJECT  NO.   MASS.   R-92 

WI-IEREAS,    vAlh  federal  financial  assistance  under   Title  I  of  ilie 
Housing  Act  of  19-19,    as -amended,    the  Boston  Redevelopment  Aucliority  is 
undertaking  the  South  Cove  Urban  Renewal  project,    No.    Mass.    R-92,    pur- 
suant to  the  Soutli  Cove  Urban  Renewal  Plan  adopted  by  the  Authority  on 
June   10,    1965,    and  approved  by  the  Boston  City  Coimcil  on  July  Z6,    1965; 

WHEREAS,    there  was  presented  to  this  meeting  of  the  Authority  for  its 
consideration  and  approval,    a  boundary  change  amendment  to  said  Urban 
Renewal  Plan,    which  amendment  is  entitled  "South  Cove  Boundary  Change 
Amendment",    is  dated  January  23,    1969,    consists  of  2  pn^tiJ  and  -1   cxhiinLs, 
and  is  atlaclicd  hereto  .-is  ]-:xhil)it  I; 

V/HEREAS,    the  Authority  adopted  on  June  10,    1965,    a  resolution 
entitled  "Resolution  of  the  Boston  Redevelopment  Authority  Approving 
th-e  Urban  Renewal  Plan,    the  Conditions  under  which  Relocation  pay- 
ments will  be  made,    and  the  Fixed  Relocation  Payments  Schedule  for  tlie 
Soutli  Cove  Urban  Renewal  Project  No.   Mass.    R-92";  and 

WHEREAS,    the  rules  and  regulations  prescribed  by  the  Federal  Govern- 
ment pursuant  to  Title  I  require  that  the  conditions  under  which  the  Au- 
thority will  make  relocation  payments  in  connection  with  the  area  added  by 
the  boundary  change  to  the  Urban  Renewal  Project  as  contemplated  by  tiie 
application  be  officially  approved  by  the  Governing  Body  of  the  Authority;  and 

WHEREAS,    there  will  be  no  individuals  or  families  relocated  as  a  re- 
sult of  the  said  boundary  change;  and 

V/HEREAS,    the  conditions  under  which  the  Autliority  will  make  reloca- 
tion payments  for  the  area  added  by  said  boundary  change  will  be  the  same 
as  tlic  conditions  for  the  Project  as  presently  bounded;  and 

.  WHEREAS,    the  Authority,    pursuant  to  Chapter  652  of  the  Acts   of  i960, 
has  been  granted  the  powers  and  perforiiis  the  duties   conferred  on  planp.inL; 
boards  of  cities  in  Massachusetts  by  general  laws  applicable  to  Boston,    in- 
cluding Section  70  of  Chapter  41   of  tlie  Massachusetts  General  Lav/s,    and  lias 
also  been  granted  the  powers  and  perfornis   the  duties  conferred  or  imposed  by 
statute  or  ordinance  on  the  former  City  of  Boston  Planr.ii-ig  Board; 

WHEREAS,    the  Urban  Renewal  plan  has  been  reviewed  for  conforn-.ity  with 
tlie  "1965-1975  General  Plan  for  the  City  of  Boston  and  th.e  Regional  Core" 
(hereinafter  called  the  "general  plan"),    which  was  duly  approved  by  the  Authority 
at  its  meeting  on  March   II,     1965,    and  which  is  a  comprehensive  plan  for   Uic 
Boston  locality',    and  for  consistency  with  local  objectives  respecting  npproprialc 
land  use?,    improved  traffic,    public  transportation,    public  utilities,    recreational 
and  conin.i:i;i  ly  facilities,    and  other  public  improveme;-,:?;  and 

WHEREAS,    Title  VI  of  the  Civil  Rights  Act  of  19u-i  prohibit?  discrimiia - 
tion  on  the  basis   of  race,    color  or  national  origin  itndcr  any  prograiT.   or  r:C- 
tivily  rccti\-ing  I'edcral  financial  assiPtance  and  Executive  Order   11063  pro- 
hibi'.s  diPcrimi!;aUon  on  basis  of  race,    color,    creed  or  r.r.'.inp.al  ovi^.ir.  v.-\  ?;ile, 
lease  or  other  di  sposi  tio!-;  of  rcPiden;i?.l  properly  (ir.c!  uc'.::-.-  land  intoi-.dcd  for 
residential  u.se)   or  in  tlic:  \-..>--e  or  occupc.r.cy  tiiercof: 


January  23,    i  r  •-  / 
EXHIBIT  I 


SOUTH  COVE  boupn'dary  CHANGE  AME::z:.:ErsT 

The  South  Cove  Urban  Renewal  Plan  as  ado-.t-id  by  :hc 
Authority  June  10,    1965,    is  hereby  amended  ir.  the  fol- 
lowing respects: 

1.       In  Section  ]  02,    the  third  paragraph,    bc-:-.-.r.ing  with 

"Thence  in  an  easterly  direction  ..."  e.r.d  ending  with 
"...    westerly  bouiidary  line  of  propervy  of  thel\lassa- 
chusetts  Turnpike  Authority;"  is  deleted  and  the  follow- 
ing language  is  inserted: 

"Thence  in  an  easterly  direction  along  the  centerline  of 
Stuart  Street  Right-of-Way  to  the  intersection  with  a  line 
which  is  the  westerly  side  of  existing  Broadway; 

Thence  turning  and  running  nortlicrly  alor.^  the  westerly 
side  of  Broadway  to  the  intersection  with  :r.e  centerline 
of  Eliot  Street; 

Thence  turning  and  running  easterly  along  :he  centerline 
of  the  Eliot  Street,   Stuart  Street,    and  Kr.eiland  Street 
Right-of-V/ay,    to  the  intersection  of  the  centerline  of  the 
Kneeland  Street  Right-of-Way  and  the  projaction  of  the 
westerly  boundary  line  of  property  of  the  Massachusetts 
Turnpike  Authority.  " 
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}U.:SOLU'L'IOK  OV  TJiK   J.iO^'J'Ol-!  ]l-:]:;r:Vi::LOj  ^i.!  ;:jrj-  /.UT-jrvirrY    i-y..\T 
'rue  SOU'l'l-I  COYK  PROJECT  AREA,    AS  AIviENUK])  jJ,Y   Ti]:::   ":SOUT:I 
COVE  BOUNDARY  C]1A:<GI^  AiMENDMENT",    JIA'J'ED  JANUARY   ?.3,     196'j, 
IS  AN  ELIGIBLE  URBA-N  RENEV/AL  AREA  UNDER  FEDElVvL  AND  STATE 
LAW  AND  THAT  THE  SOUTH  COVE  PROJECT  IS  ELIGIBLE  AS  A  HOSPI- 
TAL AND  EDUCATIONAL  PROJECT  UNDER  P'EDERAL  LAV/ 


WHEREAS,    the  AuLliorily  adoplcd  on  Jvi'ic   10,    1965,    a  rosolulion  en- 
titled "Resolution  of  the  Boston  Redevelopment  Autliority  i'ni<.i  tlio  South  Cove 
Project  Area  is  an  Eligible  Urban  Renev.-al  Area  under  Federal  and  State 
Lav/  and  tJic  South  Cove  Project  is  Eligible  as  a  Hospital  and  Educational 
Project  under  Federal  Law"; 

V/HEREAS,    there  was  presented  at  this  meeting  a  docuinent  entitled 
"South  Cove  Boundary  Change  Amendment"  by  tlie  apv-ro\-al  of  which  an 
area  lias  been  added  to  tlic  South  Cove  Urban  Renewai  Project;  and 

WI-JP'REAS.    the  Authority  has   conducted  surveys  studios  and  inspC'C!  io.. -; 
v.'liicli  include  tlic  jLroa  added  by   said  Amcndnunit;  and 

V/HEREAS,    in  its   resolution  dated  October   J -J,    19-'..o,    ;T:d'enti;lc..-" 
"Determinations  aiul  Findings  Relati\-c  to  tlie  Condition  of  Llie  Central 
Business  District  Urban  Rcnev/al  Area  and  Subarcas  rnd  A  cquisition  Areas 
Located  Therein  project  No.    Mass.    R-82",    tlic  Authority  has  made  fir.dings 
and  determinations  on  the  basis   of  tliose  surveys,    studies  and  inspections  as 
to  iJic  ?.ri.-i:  addi.id  by  sj-id    •'.  ■,-,e.:dr.-.cnt.    tli,".  ?rta  added  b  .    ;:'id  Ainc';-..-1.-.-.  c;.  t  Ik  "r.p, 
pnrt  of  ti:c   "po  rl;  .Squ  ">.:<.■"  S-.ib-:ro;'-  dc  z-cri'.jcl  ir,   s;,id  C'c>i.bjr    1-;,    19o^   rosolu- 
tic):j;  :n;d 

WHEREAS,    the  .Authority  lies  considered  iTiOre  rncfT-l  evidence  r c  .-pectin ••, 
conditions  in  tlie  area  added  by  s:.'.id  Ai-ncnd'-nenl,    inc -v.^i:-.::  t;-.e  mcr.-.  c.-;  ;:oi-!,; 
of  the  Director  to  tlie  A.v'i-':-iity  d;itcd  Jan-j-'.ry  23,    1969,    o.-.  the  subjs^ct  of 
"Snutli  Cove  Urban  Renewal  Au-ea,    Mass.    P,.-92,    Urban  Rcnev.-al  Plan  Ar.irsnd- 
mcnt"; 

.  NOV/,    TITErrrORE,    IT  IS   HEREBY  RESOLVEID: 

1  .      Th;U  the  Authoritv  docs  heveby  find  and  detei-m::;c  rhat  in  the  r.rca 
added  by  said  A.mcndnumt,    tb.c-rc  exit't  delriincnt  jil  land  v;.=  c'?  or  cone; :: ;  onr.; 
ihcTc:  c::ir-t  urr,.-'r<',    cnn';f  r  1  c-.-l  ;w>0  jioi-.rly   d>'.i-iv.)ivd  r.trc.  :  • :  .-rd  llir-t   b;;i "  tl  in-,:-. 
lirvc:  bcc'i'  to.i.-n  dow.-i  .'ii-d  not   rcjila  crd  cmd  wliicu  under   i.;.i.s  •.:;■.;.;  COisd  :t :  ."...'■, 
it  is   iinprobnblo  lli;it   the-  b  nldin-s  wiil  be  rrjjl ,- cc-tl  ;in;l  •.!  p   crcii  rcd;'\'.  Inj^'d 
IjV  Ibc   Oi-d  "i.^.i-y   0|.vi-;;:  Ic  ,.-.   o.'  pri  \- .-■•.(.■   cnl-- i-p- ■.■.'■■>  ;   .--i"'. 

7.     T\v>t  \]\c  Ai'.t]iority  dee?  licrcby  fir.d  ind  del  c-rir.  i':C  th:  t  tlie   sc-.-^ral 
bn.ildiiir;:"  ;<  r.:\  c;-:\-ir  t>n'.vicn;."".  1   iirfi  (.-.icr.cie:;   i'n;ind  by  tlii-  A  ■■.■;".  :^ri;  y  to  c::;:-'.   in 
tiic:  I'rfjj'  ct  Area,    e"i:->   -.i  1 1 1  i.-i.'li-il   i)irciu';h  ilie  cl.".tc:  licrcof,    iwv  prc.->cMt    ".1.1  w;   vci'- 
soii.-tuJv  di"'^rcc  tJirougliO'it  v.i-id  l^roject  .Area  i'.s  to  wrirra:-.:  i-.-.c]''.din ;;  .■;  i'l 
eiUirc  l^roj.ct  Area  a.'.   ].v'.?-;   of  tlio  fiouth  Cove  Ur:i;in  Iv '::■.■.••.■.:■.  I  Pi'C"ji..-c  •. . 

•   •      ,■     1        -.    .'    .-    ':  ,    .'    •,    -  ,\      '.-■  ,  ■■  •■-•,'     •■,•■     •      ■ 

;     •.•  V:  ■'•).■    i;     ^-   .  '  iy'"  •■    •■.    ;-'  .:  ;•  Si    ,-■.   .-.r--.  :: 

\r'-  •   .:;-   ;;;.i.-o    .rl  .1u;u:    10,     1963 
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4.  That  the  findings  and  determinations  of  the  Authoricy  made  on 
June   10,    1965,    in  a  resolution  entitled  "Resolution  of  the  Boston  Redevelop- 
ment Authority  that  the  South  Cove  Project  Area  is  an  Eligible  Urban  Renewal 
Area  under  Federal  and  State  Law  and  the  South  Cove  Project  is  Eligible  as 

a  Hospital  and  Educational  project  under  Federal  Law"  as  to  the  Project  Area 
as  amended  by  the  "South  Cove  Boundary  Change  Amend.-i-.ent"  are  hereby  re- 
affirmed. 

5,  That  the  Authority  does  hereby  find  and  determine  that  the  Project 
Area  as  amended  by  the  "South  Cove  Boundary  Change  Amendment"  is  an 
eligible  Urban  Renewal  Area. 


<^ 


■yiw:  .sou-j'i-i  covi;  I'iiojj'icT  /aiEA,  as  ai-.ien d]::d  }:y  ■j;;r,  "sout]"i' 

COYJ:  r.OUNDARY  CMAIs'C'i^  AMICNDMENT",    DAU'E].)  JA:-:l;A]<.Y    23.     1969, 
IS  AN  ELlGn3.LE   UJIDAK  ]^xEKE\VAL  AREA  UNDER  FEEEl-.AL  ANJ3  STATE 
LAW  AND  TJ-IAT  THE  SOUTH  COVE  PROJECT  IS  ELIGIBLE  AS  A  HOSPI- 
TAL AND  EDUCATIONAL  PROJECT  UNDER  FEDERA.L  LAV/ 


WI-IEREAS,    t]ie  Autlicrily  adoprcd  on  June   JO,    19r.5,    ?.  rcsolulior.  en- 
titled "Resolution  of  the  Boston  Redevelopment  Authority  tlu:t  tlic  Sour.h  Co\'c 
Project  Area,  is  an  Eligible  Urbcn  Renewal  Area  under  Federal  and  Slate 
Law  and  the  South  Cove  Project  is  Eligible  as  a  Hospital  and  Educational 
Project  under  Federal  Law"; 

WHEREAS,    there  was  presented  at  tJiis  nicctinf;  r;  ciocunient  cntilltd 
"South  Cove  Boundary  Change  Amendment"  by  the  ap;.,roval  of  v/liich  an 
area  has  been  added  to  the  South  Cove  Urban  Renewal  project;  and 

WHF.REAS,    tlie  Authority  lias  conducted  curveyf.  s:-.:dic:s  and  inpj.iociio.    ■. 
v.'hicl:  include  the.Ji.rca  added  by   said  /\in  cnduUMi*.;  and 

WHEREAS,    in  its  resolution  dated  October   14,    19'-;5,    rr.d'cntitlcd 
"Detorrninritions  and  Finclinc;.^  Rclnlivo   to  the  C  oiidil  io..   o*"  ;'-.o  (.".iMitr.'l 
Business  District  Urban  llcniiwjil  Arci  and  Suli.-:  ri';i:;  ;  :-. ']   At ',  ir.si  lion  .Xvi-.i:- 
Located  Tliercin  ]~roj(;r.t  Nc    M;i;;.>-;,    ];••-"■?-",    tin-  Anili..;-;  i  y  i..:.  ih.mIi-  (i  i  -li  h:-.-. 
and  determinations   on  l]:c  basis   of  tliose  surveys,    studies  and  inspections  as 
to  lliO  aj(.:a  add<::d  by  said  Avr.cnjdnient,    t'l:.-:  ty^^  .-iddc?'  '■>■;    •\:v.  A".v..c;v.'.::  .  ^l  '..>  ir.j 
p:irt  of  l]-;e   "p;i.rk  Sc^viri  r  c"  Sub:-.rc-i:   describ-d  in   s;iii.l  Oc.-,'".-.-i-   ]  •.' ,    19Cii   rcr-ol-.i- 
tion;  aiid 

WHEREAS,    the  Authority  has  considered  more  rccc-nt  cidcncc  r c.'pcctinc; 
conditions  in  tlis  area  added  by  said  Air.cndment,    incJv.-.'i:-.  ;^  ihc  rnc;r.  o.--.  :-.'■.' •■•■■■;' 
of  the  Director  to  tlie  Auliiority  dated  January  23,    19'1?,     "■.:  '.i-.c  subjcv.;  oC 
"South  Cove  Urban  Renewal  .'Vrca,    Mass.   P,.-92,    Urban  Rnr.cr.val  Plan  Amc-.d- 
mcnt"; 

.  NOW,   Tn]:KEroRE,  it  is  hereby  resolved: 

1.      Thai   the  Authority  doc.-^  hereby  find  and  d.r.crnylnc  -..^-.at  in  the   prca^ 
added  by  said  Amendment,    there;  exist  detrimental  iar.c.  -.i-c-?   or  conca.:  .■.;  =  r 
Ihcrc  c>:i?;r  unr.afe,    con;;cf^tcd  and  poorly  dr  fii  ■■r.nd  .'^lrci-r.~  :  ;.nd  ;!-,:-.t  ^b\- i  ■'.■.;  n^- .-. 
lia\-e  been  torn  dov.-i-;  and  not  replaced  and  whicli  under  ■^-.v.^w:.';,  condifiO--.-. , 
it  is   im)irob:'b!c  iJTat  the  buildin'^'.'-.  will  be  replncttd  and  •.;-.;>  ai'ca   red  •\-c].0;h:c1 
bv  iliC  Oj-dir...''-y   c\r:";'.\\K'-'9.  of  jjivwil  j   (.-i'.  I  •.■r  j,- f  ■ -i-;   ,-n;:i 

?..      Tliot  th.e  Autliority  docs  licreby  fir.d  rrd  del  vrri.-.iy.c  ■.'.■.■•  t  tlic-   s>.:--.-wral 
buildin;;;-.  ^  nd  environmental  deficiencies   fovi.'id  by  tiic  .>.  /.'.:':>  :\'.\;  to  e::i3-.   in 
tijc  rrcij'.ct  Area,    as  urncp.ui.:d  t]irou'_;Ii  t!ie  date  lirreof,    rre  prei;ent   tu  ;•.  i 
ron^nblc  dcf^rec  tln-cughoi'.t  said  Project  A.rca  as  to  w;;  v:-:.-.- -.  i:-,cludin_--.  : 
entire  Project  Area  ii.s  jvri  of  the  .Souili  Cove  UtI'-h  R'  ■.'.-..  •   ri-nj.  i  ;, 

3.      -W.-'A     ':;    Ar;!:->:i'y  I'i  .  :;  !.  :r.-!.^    fii:  1  .■  .•  '  .h-;  ■•  ■  •     ■■  ■    •■     :    ;■'■■    • 
Urb^Mi  Ri':;i.'v.-,il    i-cc)jc;ci   Av.,'    ;-;   a;  >:  .r  c.  c  d   Ju:.;:    10,     196n 
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4.  That  the  findings  and  determinations  of  the  Aulhority  made  on 

June   10,    1965,    in  a  resolution  entitled  "Resolution  of  ilic  Boston  Redevelop- 
ment Authority  tliat  the  South  Cove  Project  Area  is  an  Eligible  Urban  Renewal 
Area  under  Federal  and  State  Law  and  the  South  Cove  Project  is  Eligible  as 
a  Hospital  and  Educational  Project  under  Federal  Law"  as  to  the  Project  Area 
as  ainended  by  the  "South  Cove  Boundary  Change  Amendment'"  are  hereby  re- 
affirmed. 

5.  That  the  Authority  does  hereby  find  and  determine  that  the  Project 
Area  as  amended  by  the  "South  Cove  Boundary  Change  Amendment"  is  an 
eligible  Urban  Renewal  Area. 


^ 
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TO:  Boston  RecicvGlopincnt  Authority 

FROM : 

DATE:      Dccsmk^r  19,  1968 


Hale  Cnampxon,  Development  Administrator  '  '.' 


SUBJECT:   SOUTH  CO'v^ii  URE7iH  KE1.T£V7AL  PROJECT  -  IdASS.  R-92 
URBAN  REI~\7AL  PI.A.-T  AK'EKDMEI-JT 

SUMI^ARY:  AmendniGnt  to  the  South  Cove  Urbsn  Ronev.-?.l 
Plan  to  include  three  (3)  parcc?.  =  of  land 
now  ov/ncd  by  the  Massachusetts  E2y  Trans- 
portr.tion  Authority  (f-inTA)  . . 

BACKGROUND 

At  the  time  the  South  Cove  urban  Renewal  plnn  was  prepared,  there 
was  no  certainty  that  the  i>:dtA  would  construct  the  proposed  n3v.' 
Forest  Hills  rapid  transit  line.   Therefore,  the  thrse  properties 
owned  by  the  MBTA  over  which  the  elevated  section  of  the  present 
Forest  Kills  line  passes  in  Soutli  Cove  wore  not  included  ancng  thoso 
properties  to  be  acquired  under  the  Urban  Renewal  plan. 

Subsequently,  the  I-IDTA  ccnmitted  itself  to  construction  of  thi'j  new 
line  and  the  South  Cove  section  of  the  line  is  now  under  construction. 
The  recently  approved  Cooperation  Agreement  betv;ccn  the  Redevelopiuent 
Authority,  the  l-iJ3TA,  the  public  Facilities  CO!:ir.Tission,  Tuftc-iTew 
England  Hedical  center  and  Don  Eosco  regarding  this  rub-./ay  provicles 
for  the  transfer  of  the  three  l-iBTA  properties  to  ths  Rsdcvelop-v.snt 
Authority.  '""'  '     '  '   ' 

The  MDTA  desires  to  proceed  v;ith  ths  sale  of  this  property  at  this 
time  to  the-;  Redevelopment  Authority  in  order  to  offsst  the  asv.ount 
required  for  the  purchase?  of  the  subv;ay  easements  for  the  new  Ka£;'nir.gtcn 
and  '■'■'ramont  Street  tunnels.   Early  co;rj!iitmont  fro;r.  th3  Mr.TA  for  the 
purcha.ce  of  these   ear.emr.nts  is  accessary  to  allov:  ::=.r-oachusctts  Housxng 
Association,  the  designated  dove-- leper  of  p."rcel  R-3,  through  vh5.!:h  the 
Trer.-ont  Street  tunnel  caccmciit  pai.'j.-::^,  to  proceed  -^.-ith  ti:0  dcvclop.v.ci/, 
of  221  (d) (3)  housing. 


^<T 


<r 


DESCRIPTIOr-7  OF  PROPERTU:?  AMD  rRGPOSED  REUSE 

Under  a  Cooperation  Agreement  between  the  Rcclcvoloi/:/jnU  Aul.lioi:iLy  oin.l 
Tufts-New  England  Medical  Center  dated  January  17,  1936,  if  the  Re-  , 
development  Authority  acquires  the  MBTA-Wshington  street  Right-of-V7ay| 
it  agrees  to  make  that  portion  of  the  right-of-v.'ay__nqrth  pj_0a_k_  Street!' 
a V aTlaHTe^ ' t o~"t he_"jje d i ca  1  ce"h t e r  .  This  laTid  v.-ould  be  rr.ade  part  of  ! 
Parc~eTs' P-4~and  P-4a.  •        -^ 

The  remaining  portion  of  the  right-of-v/ay   (made  up  of  2   parcels)  is 
located  betv/een  Oak  Street  and  Marginal  Road.   These  2  parcels 
separate  disposition  Parcels  R-3  and  R-3a.   It  v.-ould  be  consistent  v;ith 
the  objectives  of  the  Urban  Renev.'al  plan  to  combine  these  2  parcels  v.'ith 
parcels  R-3  and  R-3a  in  order  to  allov;  a  large  scale  housing  developi'iient 
on . the  combined  area. 

It  is  therefore  recommended  that  the  7\uthority  adopt  the  attached 
Resolution  modifying  the  urban  Renev;al  Plan  for  the  South  Cove  Urban 
Renewal'  Area  to  provide  for  the  acquisition  of  three  properties  ov;red 

by  the  MBTA  (shown  on  Exhibit  "A"  )  and  to  provide  for 

the  disposition  thereof,  which  disposition  is  to  be  accomplished  by 
adding  the  parcel  north  of  Oalc  Street  to  Parcels  ?-4  and  P-4a,  and  the 
tv.'o  parcels  between  Oak  Street  and  Marginal  Road  to  Parcels  R-3  and  R-3a 


Attachments 


(KT 


.>T0'-7-,.  THEKErOR'i,     BS    IT    RESOLVED    HY   TMV:    J^OSTON   REDrJVEJ.OI-;:i::T   AUTIiOraTY: 

■■■'.•  1.      That   Kzp   3,     "Property  Map";    Kap   4,     "Proposed   Land   use   i:ap"  ;    Iicp   .5, 
•)Disposition  Plan";    and  Map   6,     "Zoning   plan",    Exhibits   c,    D,    E   and    F, 

respectively,    of   said   Urban   Rcncwnl   plan   are   hereby   aiuG;yJcd    to   shov.-, 

as   and  where   appropriate; 

a.  The  three  parcels,  heretofore  referred  to  s.z   the 
MBT/i  Vvaiihington  Street  Right  of  V>'ay,  to  be  acquired 
from  the  MBTA: 

b.  The  incorporation  of  that  portion  of  tlie  mbt.^  V'ashington 
Street  Right-of-way  north  of  Oak  Street  into  Parcels  P-4 
and  p-4a ; 

c.  The  incorporation  of  that  portion  of  the  MBTA  V'ashington 
Street  Right-of-v;ay  between  Oak  Street  and  Mcirginal  Road 
into  parcels  R-3  and  R-3a;  and 

d.  The  appropriate  land  use  controls  and  zoning  for  such 
disposition  parcels. 

2..  Tl^at  these  proposed  modifications  are  found  to  be  r?.ir:or  modifications 
which  do  not  substantially  or  materially  alter  or  chance  the  plan. 


^j).      That  all  other  provisions  of  said  Plan  not  inconsistent  herev/ith  be 
"and  are  continued  in  full  force  and  effect. 

4.   That  this  Resolution  shall  be  effective  imracdiately  upon  the  concurrence 
therein  of  the  U.  S.  Department  of  Housing  and  Urli^^n  D'.vclopment. 
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RESOLUTXOj'J  or  the  boston  RLLiLVELOl'Ili^liT  /.UTIIOIMTY 
RE:   i-'iODinC/iTIOW  OF  URDAN  RJJia^l-.ViL  PLvMI  0?  Tllr: 
SOUTH  COVE  U.ir.AN  Rr:jN^]Jv//'>L  ARLA  PRQJ.'JCT  ?:0.  KJ^SS  .     R-9  2 

TjEKE7\S,  the  Urban  Rcnev.'al  Plan  for  the  South  Cove  Urhun  RcnCN.-al  /-ren, 
Project  No.  liass.  R-92,  was  adopted  by  the  Boston  Rcdsvolopment  Authority 
on  June  10,  1965,  and  approved  by  the  City  Council  of  the  City  of  Boston 
on  June  2S,  1965;  and 

V.'PiEREi^iS,  section  1201  of  Chapter  XII  of  said  Plan  entitled  "Modification" 
provides  that  the  said  Urban  Renewal  plan  may  be  modified  at  any  tine  by 
the  Boston  Redevelopment  7)Uthority  provided  that,  if  ths  general  require- 
ments, controls  or  restrictions  applicable  to  any  part  of  the  Project  Area 
shall  be  modified  after  the  lease  or  sale  of  such  part,  the  modification 
must  be  consented  to  by  tlie  Redeveloper  or  Redevclopers  of  such  part  or 
their  successors  and  assigns,  provided  further  that  v/here  the  proposed 
modifications  will  substantially  or  materially  alter  or  change  the  plan, 
the  modifications  must  receive  the  necessary  Federal,  State  and  Local 
approvals;  and 

WHEREAS,  subsequent  to  the  adoption  of  said  Plan,  the  i'.2>71\   corr:-aittcd  itself 
to  the  construction  of  a  new  Forest  Hills  Rapid  Transit  Subv;ay  Line;  and 

WHEREAS,  a  recently  approved  Cooperation  7\greeinent  between  the  Boston 
...Redevelopment  Authority,  the  l';BTA,  the  Public  Facilities  Corrjr.ission, 
'^ofts-New  England  Medical  Center  and  Don  Bosco  regarding  this  new  mbTA 
-direst  Hills  Subv.'ay  Line,  provides  for  the  "transfer  to  the  Boston  Redevelop- 
ment Authority  of  three  properties  owned  by  the  M3TA  which  are  located  under 
the  elevated  section  of  the  present  Forest  Hills  Subvjay  Line  in  South  Cove 
and  are  knov;n  collectively  as  the  mbTA  V7ashington  Street  Right-of-V;ay ;  and 


V7fiEREAS,  the  Authority  pursuant  to  a  Cooperation  Agreement  between  the 
Authority  and  Tufts-New  England  Medical  Center  dated  January  17,  1966,  has 
agreed,  should  the  Authority  acquire  said  META  Washington  Street  Right-of- 
way,  to  make  that  portion  of  said  right-of-way  north  of  Oal:  Street  available 
to  tlie  Medical  Center  by  including  it  into  _parcels_  P-4  and  p-4a;  and 

V7HEREAS,  the  Authority  deems  it  consistent  with  the  objectives  of  said  Urban 
Renewal  plcin  to  coinbine  the  remaining  two  parcels  of  the  M5TA  ^'ashingLcn 
Street  Right-of-Way  located  between  Oal:  Street  and  Mairginnl  Road  wifn 
parcels  R-3  and  R-?a  in  order  to  allov/  a  large  scale  housing  dcvclopiMnnt  on 
the  combined  area. 
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MEMORANDUM  DECEM3J.?.  12,  15G8 

TO:       Boston  RedeveloprnGnt  Authority 

FROM:     HalG  Champion,  DevelopmGnt  Administratcr 

SUBJECT:   MINOR  MODIFICATIOtTS  OF  URBAN  RENEWAL  ?!.-.:: 
DISPOSITION  PARCEL  R--2A 
SOUTH  COVE  URBAN  RENE\-?AL  AREA   R-92 

SUx-li-'iARY;   This  memo  requests  authorization  to 
•delete  the  designation  for  a  portion 
of  the  area  of  Parcel  R-2a,  to 
incorporate  that  portion  into  Parcel  R-2, 
and  to  change  tlie  permitted  use  for  another 
_ portion  of_ Pa reel  R-2a  to  "Public"  in  order 
to  provide  for  the  laying  out  of  a  public 
right  of  v;av,  Tai-Tung  Street'. 


The  Urban  Renewal  l-\zin   for  the  South  Cove  Urban  Renev;al 
Area,  adopted  by  the  Author j.':V  on  June  8,  1965,  Ssction  603 
thereof,  entitled  "Specific  I.:;nd  Use  and  Building  Recuiren^ents" , 
designates  Sites  R-2  and  R-2a  for  "Housing"  use.   Section  1201 
of  said  Plan  provides  that  it  may  be  modified  at  any  time  by 
the  Boston  Redevelopment  Authority. 

The  preparation  of  detailed  circulatior.  plans  and 
site  plans  in  the  South  Cove  Project,  subsequent  to  the  approval 
of  the  South  Cove  Urban  Rcnev.'al  Plan,  has  rcs\;ltci  in  the  follov.'iny 
minor  changes  in  street  and  disposition  x^arcels. 

A  nev/  street,  Tai  Tung  Street,  is  to  run  betv;een 
Tyler  and  Hudson  Streets.   Tai  Tung  Street  v;ill  t  =  !-:e  a  portion 
of  the  area  of  Parcel  R-2a  and  v.'ill  replace  thr.t  portion  of 
Oak  Street  presently  running  betv/een  Tyler  and  :-:uison  Streets. 
The  result  v;ill  be  an  inclusion  of  most  of  the  cr  =  ?.  of  the 
original  Parcel  R-2a  into  Parcel  R-2  v;ith  the  carr.itted  reuse 
to  remain  as  "housing";  the  portion  of  Site  Parcel  R-2a  needed 
for  laying  out  Tai  Tung  Street  will  be  redesigniitef  v;ith  a 
permitted  reuse  as  "public".   The  proposed  changes  are  shov.'n  on 
the  accompanying  map. 
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It  is  recomncndcd  that  the  Authority  zzzpt   the 
attciched  resolution  modifying  the  Urban  Rcncv.-al  Plan  for  the 
South  Cove  Urban  Renewal  Area  to  permit  the  delation  of  the 
designation  of  a  portion  of  the  area  of  Parcel  ?.-2a  and 
incorporating  that  portion  of  the  area  of  Parcel  ?.-2a  into 
Parcel  R~2,  v;ith  the  "Housing"  use  remaining  th;;  sane; 
to  permit  a  change  to  "public"  in  the  use  O-i;  thc:  remaining 
portion  of  Parcel  R-2a,  so  much  as  is  needed  in  laying  out  £i 
nev/  public  right  of  v;ay,  named  Tai-Tung  Street. 


Attacliment 


fr 


rj:solutiol'7  of  tiie  boston  REDEVELOPMI:;:-  .-.uti-iority 

RE:       MODIFICATION    OF    TilE    URBhU    REKLV.';.L   ?L.n>T 

OF   TI-IE    SOUTH   COVE    URD7\N    REi:.':;i-:AL  ARJEA 

PROJECT  NO.  MASS.  R-92 


VJHEREAS,  the  Urban  Renewal  Plan  for  the  South  Cc;v=  Urban  Renswal 
Area,  Project  Ko.  Mass.  R-92,  was  adopted  by  tha  3oston  Redevelop- 
ment Authority  on  Juno  10,  1965,  and  approved  by  t:.a    City  Council 
of  the  City  of  Boston  on  June  26,  1965  .     ;  and 

V7P1EREAS,  Section  1201  of  Chapter  XII  of  said  Pier,  entitled 
"Modifications"  provides  that  the  Urban  Renev;al  Plan  may  be 
modified  at  any  time  by  the  Boston  Redevelopment  .-.uthority 
provided  that,  if  the  general  requirements,  controls,  or  restric- 
tions applicable  to  any  part  of  the  Project  Area  shall  be 
modified  after  the^lease  or  gale  of  such  part,  the  modification 
is  consented  to  by  the  redeveloper  or  redevelopers  of  such  part, 
or  their  successors  and  assigns,  provided  further  'tnat  wh.ere 
proposed  modifications  v/ill  in  the  reasonable  opir.ion  of  the 
Authority,  substantially  or  materially  alter  or  chsngs-  the  Plan 
such  modifications  must  also  receive  the  necessary  Federal, 
State  and  local  approvals;  and 

V7HEREAS,  Section  603  of  Chapter  VI  of  said  Plan,  entitled 
"Specific  Land  Use  and  Building  Requirements",  designates 
."Housing"  as  the  primary  permitted  use  for  Site  R-2a;  and 

V7IiEREAS,  subsequent  to  the  adoption  of  said  Plan,  the  preparation 
of  detailed  circvO-ation  plans  and  site  plans  in  the  South  Cove 
Project  have  resulted  in  desirable  street  and  disposition  parcel 
changes;  and 

vri-EREAS,  the  laying  out  of  a  new  public  right  of  vay,  named 
Tai  Tung  Street,  from  Tyler  Street  to  Hudson  Street  to  replace 
the  existing  portion  of  Oalc  Street  bctv;ccn  Tyler  Street  and  iiudrion 
Street,  requires  changing  tlie  permitted  Use  of  a  portion  of  the 
area  of  Site  R-2a  to  "Public";  and 

vniEREAS,  the  laying  out  of  Tai  Tung  Street  throv.rh  a  portion  of 
the  area  of  Site  R-2a,  should  logically  result  in  =  deletion 
of  the-  designation  of  another  portion  of  the  area  of  Site  R.-2a 
and  the  incorporation  of  this  area  into  Site  R-2  with  the 
permitted  reuse  for  this  incorporated  area  to  re.-ain  as  "Housing"; 


YT 
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NO-7,  TIlEPsErORE,  BE  IT  RESOLVED  BY  THE  BOSTON  RI3I-/1;lOPMZKT  AUTHORITY: 

1.  That  Tabic  A:  "Requirement  For  Disposition  Pircels"  of  Section  603 
of  Chapter  VI  of  said  Urban  Renev/a].  Plan,  on  para  19  of  saic3  Plan, 

is  herclDy  modified  by  changing  ids   permitted  us2  to  "Public"  for 
so  much  of  Site  R-2a  as  is  necessary  for  the  layi.-s  out  of  a 
public  right  of  way  named  Tai  Tung  Street. 

2.  That  Table  A:  "Requirements  For  Disposition  ?crcsls"  of 
Section  603  of  Chapter  VI  of  said  Urban  Renewal  ?isn,  on 
page  19  of  said  Plr.n,  is  hereby  modified  by  deltting  the 
designation  for  another  portion  of  Site  R-2a  ani  incorporating 
that  portion  of  the  area  of  Site  R-2a  into  Site  ?.-2, 

with  the  permitted  use  to  remain  "Housing". 

3.  That  these  proposed  modifications  are  found  to  be,  in  the 
reasonable  opinion  of  the  Authority,  minor  modifications  which 
do  not  substantially  or  materially  alter  or  char.:j=  the  Plan. 

4.  That  all  other  provisions  of  said  Plan  not  inconsistent 
herev/ith  be  and  are  continued  in  full  force  and  effect. 

5.  That  this  Resolution  shall  be  effective  imrusdistely  upon 
the  concurrence  therein  of  the  U.  S.  Department  of  Housing 
and  Urban  Development. 
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TO:       Boston  RcdsvGlopi-ne'nt  Autliori.ty 

FROM:      Francis  X.  Cucldy,  Dsvelopracnt  Ad:-,iinistrator 

DATE:     January  5,  1968 

SUBJECT:   SOUTH  COVE  URBAN  REKEV.'AL  PKOJECT  -  ILASS.  R-92 
ACQUISITION^ 

Summary:   Amendment  to  South  Cqvg  Ur)jan  RGnev;al 
Plan  to  Provide  for  the  Acquisition  of 
Certain  MSTA-ov.med  Land  and  the  Addition  o: 
Such  Land  to  Parcels  P-14  and  p-15 


The  South  Cove  Illustrative  Site  Plan  :;hov;c  rcdcvelopiii:;n'c  of  land 
ovmed  by  the  2-lBTA  at  the  intersection  of  Treruont  Street  and 
Shawmut  Avenue.   Because  at  the  time  of  preparation  of  .the  Urban 
Renewal  Plan,  it  v;as  not  certain  v/hether  this  development  'v/ould 
have  to  take  place  in  air  rights. over  tlie  property  rather  than 
through  purchase  and  redevelopment  of  the  property  itself,  and 
•because  of  the  uncertainty  of  the  right  of  eminent  domain  of  the 
Redevelopir.ent  Authority  over  MBTA  property,  this  parcel  v;as  not 
shown  to  be  acquired i 

It  has  recently  been  determined  by  the  MBTA  that  they  have  no 
probable  future  need  for  this  parcel  that  would  require  more  than 
an  underground  easement  for  possible  future  c?:tension  of  the 
Trcmont  Street  tunnel  v/hich  now  terminates  at  this  parcel.   The 
MBTA  has  therefore  written  the  attached  letter  making  this  property 
available  for  sale  to  the  Authority. 

In  order  to  proceed  with  preparations  for  redevelopment  of  this 
2-lBTA  property,  v/hich  involves  street  v/idening  and  the  addition  to 
two  disposition  parcels.  Parcels  p-14  and  P-15,  it  will  be  necessary 
to  amend  the  South  Cove  Urban  Renewal  Plan  by  changing  the  Property 
and  Disposition  Maps  to  reflect  the  above.   I  rccoivjucnd  that  such 
an  amendment  be  made. 

Attached  is  the  appropriate  resolution. 
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i^ErjOLUTicis'  OF  EOSTOM  redi:velcpi:l-i:t  Auri:oniTY  a:-:ei;dii:g  tmu;  south 

COVE  UJ^j^AN  RENEi-.'AL  PL/'iII  'iO  INCLUDE  ADDITIONAL  ACQUISITIOM  OF 
PROJPERTY  AND  IlEADJUSTMEllT  OF  BOUNDARY  LINES  OF  DISPOSITION  PARCELS 
P-14  AND  P-15  AS  V.'ELL  AS  V.'IDENING  OF  SII7a:MUT  AVENUE. 


TOIEREAS  as  part  of  tlic  South  Covg  Urban  Rc-;nev;Al  project  it 
is  desirable  to  acquire  from  the  1-lassachusetts  Bay  Transportation 
Authority  additional  land  shovm  on  the  amended  Property  Map  dated 
January  5,  1968,  and  identified  as  Parcel  "a"  in  order  that 
parcels  p-14  and  P-15  as  shown  on  the  Disposition  Plan  may  be 
enlarged  in  accordance  with  the  amended  Disposition  Plan  dated 
January  5,  1968,  and  in  order  that  Shawmut  Avenue  may  be       • ■ 
v/idened;  ■  ' 

V7HEREAS  the  proposed  amendment  to  the  Urban  Renev/al  Plan 
is  a  minor  change  to  the  Urban  Renewal  Plan  and  may  be  adopted 
v;ithin  the  discretion  of  the  Authority  pursuant  to  Section  1201 
of  said  Plan; 

NOW,  TKEREFORS,  it  is  hereby  resolved  that: 
1.   Pursuant  to  Section  1201  thereof,  the  South  Cove  Urban 
Renev;al  Plan  is  hereby  aiTiended  by  having  the  Property  Hap  changed 
to  shov/  the  additional  acquisition  of  land  from  the  Massachusetts 
Bay  Transportation  Authority  and  by  having  the  Disposition  Plan 
changed  to  show  the  enlargements  of  Parcels  P-14  and  P-15  and 
the  widening  of  Shawmut  Avenue,  as  shov.-!  on  the  Property  Map 
and  Disposition  Plan  dated  January  5,  1968,  respectively. 
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2.   All  land  use  and  building  requirements  found  in  Chcijitcr 
VI  of  the  Urban  Renewal  Plan  applicable  to  Parc'cls  p-14  and  r-13 
as  they  existed  before  tl^is  amendment  are  applicable  to  said  parcels 
as  affected  by  this  amendment. 


/  ■-•■■• 

•       MASSACHUSETTS  SOUTH 'cGVE  PRO  FfT 

BAY  .  ■  E03TuNRLD:V£LC=:/;E;iTAL)T;;cf^ir/ 

TRANSPOrjTATIOrJ 
AUTKO.^ITV  ■      DEC2?;5,-7 
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ISO  Causeway  Street,  Boston.  M;<ss.  02114 

December  22,  1967  Cy^'^   _  "p 


Mr.  William  R.  McGrath,  P.E. 
Transportation-Engineering  Coordinator 
Boston  Redevelopment  Authority 
1108  City  Hall  Annex 
Boston,  Massachusetts 

Dear  Mr.  McGrath: 

This-  refers  to  your  letter  to  General  Lincoln  of 
June  26,  1967,  in  v/hich  you  indicated  the  Boston  Redevelopment 
Authority's  desire  to  acquire  the  property  nt  tlic  moutli  of. 
our  abandoned  Tremont  Street  tunnel,  bounded  by  S}iav.iTiut  Avenue, 
Broadway,  and  Tremont  Street,  in  connection  with  your  South 
Cove  Urban  Renewal  Project. 

Following  our  meeting  with  you  on  December  4,  1967,  we 
have  de'termined  that  v;e  have  no  irrcr.ediate  plans  for  the  use  of 
this  property,  -and  would  be  willing  to  negotiate  with  the 
Boston  Redevelopment  Authority  for  its  sale,  so  long  •  as  sucla 
sale  provides  for  suitable  easements  permitting  vis  to  extend 
the  present  tunnel  under  this  property.   As  you  are  aware,  we 
are  studying  the  possibility  of  extending  the  tunnel  to  a 
connection  with  the  New  York  Central  right-of-way.   This  is  a 
distinct  possibility  for  the  future  and  v/e  v/ould  need  full 
legal  protection  to  permit  such  construction. 

Your  plans  for  .the  area  sliould  provide  for  emergency 
access  to  the  abandoned  tun.iel  by  maintenance  crews.   Another 
matter  to  be  resolved  concerns  the  Civil  Defense  material  v;]iich 
is  now  stored  in  the  txinnel.   Arrangements  must  be.  made  for 
suitable  access  to  this  material,  or  for  storing  it  elsewhere. 

When  Tremont  Street  is  relocated  as  sliown  in  your  plans, 
some  provision  must  of  course  bo'  r/.ade  for  adequate  bus  stops 
to  replace  the  present  bus  loading  area  on  Tremont  Street. 
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Mr.    v;illiaui  R.    HcGrath,    P.E.      .  -    2   - 


December  22,  1967 


Subject  to  tlie  above  cons idorat. ions,  you  may  commence 
negotiations  v/ith  our  Treasurer's  office  for  the  acquisition 
of  this  piece  of  property.  .     -  •.  ;. 


Sincerelv, 


jQO   J*.  Cusick 
General  Manager 
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Attachncnt  to: 

RESOLUTION  OF  BOSTON  P.K DFJVFLOPri- '--r 
AUTHORITY  AMEN-Dir.T.  TPE  fOUTi:  COVl'* 
URPAM  R1-,KT;waL  PLAN  TO  IPCIUPI 
ADDITIONAL  ACOUISITION  OF  n.-OPIKTV 
AND  READJUSTMENT  OF  BOUNDARY  LIN-S  C 
DISPOSITION  PARCELS  P-14  AND  P-IS 
AS  V.'ELL  AS  V:iDENING  OF  S1IAV\MUT 
AVENUE.  ■ 


residential 

commercial 

public  and  semi  public 

area  in  square  feet 

street  right-of-way 

proposed  MBTA  subway  easement 

utility  easement  to  remain 


DISPOSITION  PLAN     . 

South  Cove 

Urban  Renewal  Area 

Massachusetts  R-92 


BOSTON   REDEVCLOPN^CM  AUTHORITY  i. 


R-6 


C-5 


P-9 


1.684 


'^(\.\c  ■■',  I'L^-iM.-.v. '..-I  V  i   ■     ^  A'v.jVt    '•■'>•'.' 
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August  2,  1967       7,  \  "T^l  I 


MEMORMJDUM 


TO:       Boston  Redevelopment  Authority 

FROM:     Edv/ard  J.  Logue,  Development  Administrator 

SUBJECT:   South  Cove,  Mass.  R-92 

Urban  Renewal  Plan  i\mendment 
Amendment  to  South  Cove  Urban  Renev/al  Plan 
to  Show  Widening  of  VJashington  Street 

The  South  Cove  Urban  Renewal  Plan  provides  for  a 
v/idening  of  Washington  Street  along  its  entire  length  in 
South  Cove  and  calls  for  institutional  development, 
specifically  by  Tufts-New  England  Medical  Center,  on  both 
sides  of  Washington  Street  in  the  vicinity  of  its  inter- 
section v;ith  Stuart  and  Knceland  Streets.   The  Plan -also 
indicates  that  the  proposed  new  MBTA  subv;ay  to  replace  the 
ForGSt  Hills  elevated  will  pass  under  VJashington  Street 
in  the  same  area  as  the  Medical  .Center  development. 

The  design  of  the  proposed  reconstruction  of 
VJashington  Street,  of  the  Medical  Center  orpansion,  and 
of  the  subv;ay  have  to  be  closely  coordinated.   In  some 
locations  the  foundations  for  Medical  Center  buildings, 
as  v;ell  as  for  other  buildings  along  the  subv;ay  must 
directly  relate  to  the  subv/ay  structure  and  to  the 
alignment  of  V7ashington  Street.   Detailed  designing  of 
these  elements  have  reached  a  point  v/here  it  is  clear  that 
for  these  elements  to  v;ork  together  some  of  the  original 
widening  of  Washington  Street  has  to  take  place  on  the 
east  side  of  the  street  on  Medical  Center  property,  as 
v;ell  as  on  the  v;est  side. 

The  Medical  Center  agrees  that  this  change  in  alignment 
in  Washington  Street  is  to  their  advantage  and  that  they 
have  no  objection  to  our  acquiring  land  to  carry  out  the 
proposed  widening.   A  copy  of  a  letter  from  the  Medical 
Center  is  attached. 

I  recon\mcnd  approval  of  the  attached  resolution 
amending  the  South  Cove  Urban  Renewal  Plan  to  shov/  on 
the  Disposition  Map  and  on  the  Property  Map  (which  are 
part  of  the  Plan)  the  additional  properties  to  be'  acquired 
for  the  street  widening. 
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BY  AND  BZT.'.ZZll 
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'-'-.•'■•.■^•'."••l  •:'•'.*■•■■'.;■  •  BOSTON  BEDEVZLOPKS::?  AUlnO^'.-iY 

'^'^l^'i^i}?s:^/'S'C'::s:u7TS'll^^:f  Eiigland  iizdical  ■ci:::TZi:R' 


•  -  1 


*.•'!;'.. 'THIS  AGRESZ-fEIIT  entered  into  as  of  t;ils  r.Oth  c?./  of  Dscen'jsrj 
19685  ty  2nd  tstueen  the  20ST0N  RZDEvioP'.iFJrl  AUT?:ORITrj  a  public 
tody  politic  and  corporatej   organized  ur.rlcr  C-/.ptGr  121  of  the 

.  *     •  •  • 

.Massachusetts   General  Lav/s    (Tor.    Ed.),    as   Ciiicivlcd,  .he:-cir.=  i"'ter  rGiJ": 

to  as  the  "Authority",   and   the  TUFTS-I:Ev;  F1\^-L\IW  MZOICAL- CEL'^TERj    an 

alliance  pur r>uant  to   Cnaptor  ^^  of  the  Ma^sacrure'cts   AcCs   of  1930; 

as  --'nendedj    of  He'.-/  England  K'-^dical   Center  IIosDltals   and  Trustees   of 

.'Tats  CollsjISj   tv;o   charitable   corporations   cr^-^.nized  ur.der  the  lav/3 

or  Massachusetts,    said  corporations  actlnjj   jointly   thi'ou^h  said 

alliance  and  individually,   hereinafter  referred  to  as   the  "ircdical 

Center".  ..  .     •.•".   •  '..    ,.'"''■  ':-'-i\  '  •....*  .     ••"•  -   -     *  ,* .      .    . 

•  .   ••    :  .•.•••'.■.."■■*•  .     '•  ;         •  "" :      -  •■'.      ;     :,.•.•■:. 

.-.  •;   ^.■••.■.•••.  ./•■  •■.•;.;  I  T  N  E  S   S  E  T  H     THAT:     '    "  ;•-  '"  .      '  '.\       - 

V-.. .  •/•  .  •     •     :•  •  r-    •         ^  •■'•■'•■•.• 

;■••...  l/KEHEAS   the  Authority  and  the  Medical   Center   entered  into  a 

Cooperation  A^raenent  dated  January  I7,   196c,    rcsncctin3,    ar.ons  othrr 

things,   the  disposition  of  land  in  the   South  Cove  Urban  Beneual  Area 

and  the  property*  to  be-  held   oy  the  lledical   Center  in  tax  paying   statu: 

I Ln.  said  area ;  *      •        •:■.:.  •  •     ".  •  •      • '  ."      .  • 

•  *     •    '  *.'■■■  •- 

*.  ^MiHERE^S, 'the  Medical   Canter  has   fuj-ther  'investigated   the  qucstio: 
II ^)'.  .ether  to  b\iild  carried  students  housing  in  the  South  Cove  Urban 
iilenciral  Area  and  desires  to   clarify  its  unrlor:  tr-i'.din-    of  the  ta:c 
litatuT'ofanv' such  housing  vhich  nicht"^bo  builtj        -"-^        '     ;     '.  :    '■ 


\ 


i 


'.'.y  \r:i:-::{LJ\Si    ^'^-   nodical   C^.;.:  .:    :-;.  .    .■    -'.-v   cxplcr-d   ;.hc   ar..u:it   o." 

— comaerciil  space  to  be  "b'oilt  by  it  in    "h?   fouth  Cove  'Urban.  Rc:\c\;al 
•.••.••■        .    •      ■  •  '  ■       ••  ;•  »       •   ••  •    •      -.•■.•   • 

fc-Area.  s^nd  desires  to  clarify  its  under  standi  ir.^  of  the  tax-  status 

^  of  such  coEniercial  spacej         •  ■•  :-.'."    V  •  ^''/"^* '  ^-''-T-^' **.  :     -": 

•.    .  •  •      .  •  .       ■;  •/'••■•  •■.•■•*.•"•■.••..         ••  •      * 

••^.    ,»••  •  .    .  .  •  ...         *•  •  •     • 

":•■.'/**.*.•  V/HER&A.S,   the  Medical   Center  and   the   City  have  .discussed  the 

-      .       "        •    •  •  •  ....     J      .".._'.  _^ .  .  _..  ..   .  _ . 

'."Tuture  use  to  'be*  rcide  of  the-  Center' 5 'faci'ities  by  professior-als, 
•  ,  -  •  •        * 

;.  each  desires   to   clarify  the.tei-ns  of  such  Tuture  use'j  ..     '    ' 

.''''':,  \{H.E^{ZkSs  the  Medical   Center  des,ii-;.s   to  aid   the   City  in  neetin;; 

''  •  •  r ■     •       ••...'  .  •     .  ''  • .         .  • ..  .      .-    ■    .   . 

\  .       .  ... 

the  medical  needs  of  some  of  tiiose  pc:'r..^:.s   in  the  South  Cove  Urban 
••Eehe\;al  Area  whose  needs  ri^ht  otherwise' -0  '^u-.:netj  •"*•_..  Tv^-... 

•;.*•*.• 'KOWj   ITIEKSFDRZj    the  parties  hereto   -u'.ually  agree   that  there 

::•:■  ^  •  •    "  .   •  •..-.'  ■  •  •"..■.•.■■■.■■• 

■  shall  be  added  to   the  Cooperation  Agrocr.ent  a   nc;  subsection  C  of 
••   •  •  •  .  .  .  •      *  •  ."  '    .         • 

.Section  A  and. three  ncvr  sections  ninbercd  XI,   /vll  and  XIII,   as 

(X.)    .'      ■  C,     The  Medical  Center  agrees   that  at  least  "    *    •    /: 

v  -'."r-   :.     AOjOOO  to  50,0CC   aouare   feet  of  floor  area   in       *  '    ", 

•  .•4*  •'  "  .  '.••  ' 

.■•.'••—■•.•      •  '      *     •    .    _     '  .  .  •        ' 

"" •  7'  " '• '"   ' 'building s   to  b'e"  construct ea  by  the  Me'dicil   Center 
•  tT".""* .:  •  -  -.  .  *  •  •  .  ••..•.-  ••  . 

■•'  -.-*::*.''•.■   — "vdll  be  devoted  to   corj-ercial  use  and  be  subject   to 
••'."'     •:••  •        .  .  ^       .  .       •  .  . 

■•  •••'*..'.•..  ■ ..    lull  and  fair  assessruont    oy  the  Citv  of  Boston. 

1  ••*•.••..     •  ■    .      ••  •  •      •         r  •  .        •  .■*•■■*  :  •.-       .'',/.'.■■ 

."*    *    •'■•'.     •■-■"•  ^  '      .  •       '   •,        ■  •    ■  .    ."    '       ■•    ■'     . 

.XX.. _._  _r^rricd  Student_sJ__Hous_i_nx.      If  -the  Medical-  Center 

•■•    •".'     •*     .  cons'.ructs  married  students'    riou'sinc:  in  the   South   Cove 

.  •  "  •  •  -  •  *  •  .".   * 

■  .•  .  ■ '  •'D'rban 'Kenevral -^rea,    then  unless   and  until  the  taxability 

.-.    •       •     of  rirrried  students'   housing:   shall  have  been  detcrr.dnod 

•J.  •'■.-■    ^y  the  legislature  or  the  courts  or  a  different  forr.iu.Ia. 
",."  *  *  ••     '..'•*      ~   "  ".  '      •  •  '  "  .  .      ' 

%  .    foi'  its  taxation  shall  have  boon  established   p:cnerally 


•  —-••■ 


^ 


*•• 


>.■•.- 


•  by  the  City  of  ^o:  ■■.;:!  ;.  .1  -..hie::  ovent  such  detcTcii::?. tior. 
^'v":  ■.'!'''or  neu"  foraula  would  control)  ^  the  IfGdical' Caater.  agrees, 
V.  .•.'.;*'•'*:  -to  pay"  as ^"  or  In  lieu  01  j  real  cstat'e  ta^:es  to  the  City 


■  ••  * 


'';••.-;;•.•*•  bx  Boston,   ah  acount  "based  on  the  following:     T       .'.** 

•..•••-.•,*•"  '  '  •  •  •  •  •••*■.       *.••■■. 

••*.••'-'•;.*" .  A." 'Firty  percent   (50/^')   of  all   such"  carried'  stui'ents ' 


'r*'-!"" '"/•'•■  'ihoTisin;^  shall  be   tax  exennti 


■;•«'.•: ?^-iV.'-'-- B>   'The  recnaining- fifty  percent   (fOy^)   of  such  izarriod 

,  '  .•     •  .     .  ■  ■  •  •   ■  .      -•  •  •  •••.*' 

.jLll!"j.-__Lstudcnts*   housing  sliall  be'-'hasesscd  as  is  other      '."t~"  ' 


t  •  « 


V 


residential  property  in  the  City. 


I.  .  . •  ProiGssional  Use.   The  ModicWl  Center  afrrees  that  any 

*•■'-••.'.'"-•  •portions  of  the  facility  used  bv  doctors  or  dentists 

-•..•.•••..     ^    ■  •         -  • .     -       •  ■• 

as  ofrices   for  private  practice  for  their  ovm, .account 

{tLZ  distinguished   fro;a  services   rendered  as   full-tinie 

•-•  ••  ••  ••••  •., 

•  ■  ■  • 

5?l2J:lcd  staff  ncnccrs)   will   oc   subject  to   full  and 
fair  asucssnent  by  the   City  .of  }3oston.  ..    ■'"■•"" 


t 


II. .  iTeJchbo'rhood  I-redical   C^re.      The  Kedical   Center  agrees 


.  •• 


;^".  ;.     ■    to  provide  a  nedical  service  plan  by  vh.lch  all   stud-jnts 
rvv  •     •         .■■  *  ^  •    •    '  ■    . ' 

fX-^  of  the  nsv.'  Quincy  School  as  prcsentlv  planned  for 

•;.;.•-:■•:     -     v.- '       ^.         .       -     •  '  • .  •    •• 

••*:■*■•      approjciLiately  SCO   students   v/ill  have  available  free 

•.-■■  ':'•''      '   ■     :'••  ...  •■         ■•      •  .       •     ■•  ■ 

: ^physical-e".;vviriations ,    screening  and 'first   aid   (at  a   cost' 

•  •     ..  —    .  ••     -^  _      • 

••':  .'.  .    lio  the  Medical  ^Center  not  cxccco.ing  ^oOjOOO  a  year), 
.•'.•*.  '  •     •   "        <*•••-•-'''■  •    •  .    ■        . 

'.      ~S     ^v^th  referral  of  .those  requiring  fui'ther  diagnosis  or 

••"•.■     •'  '  4."  ■  J.  •  '  *  •.   '•        ' 

•  *•.•.  treatment  to  far.ily  physicians   or  others  .as   the 

•*-;••••  .  •  *  . 

,  .  •  .  •  •  ... 

•  *  .1'  .  .circumstances  r.ay  require;  and  further,  that  if  oth*»r 

W;   i,*'  —   •  •        •.-■ 


•*•  :'.•.'." 


»    •  ^«     ..•  •      •     • 


trcatao.:!;  faci    itic:.   arc   r. 


jla  to  ■  such- 


students  and  ttieir  fnoiliesj    tr::.t-:ent  v/ill  be  provided 


.  ^.••»  •; ;.  >' 


•? ./':;■".  extent  it  is  not  so  available  ths  '..'^dical- Center  v/ill 
^■f^',x^.yr.''-     'give  them  special 'consideratior.  for  care,   free  or  at '" '  ■ 
.<f:.-Vr^',*-  ••  .reduced  rates,    consistent'-./ith  i":  obligations  to  others. 


'f  ^- 


'•':•; '.'^•.IN  V/ITNESS  V/HILRBOFj    the  Authority  ar.c 

■/executed  tliis  Atrssc'i.ient  as  of  the  date  fir. 
^■-  '. :'  •:*;         • 

.... 

•  ATTEST: 


.A-.. ,  —  • 


•\  • 


••  .   EOSTOI-f  ?, 


^^.kvVY^.  ^  3y_A~/r- 


];-%•- 


Medical  Center  have 

•3  irritten,* 

•.  • 
••    •        .  • 

•.*•'••..■'  * 
?J^T  AUTKORITT" 


r^ . 


■•     .  . *    * ' 


/A'C^ — . 


c  Administrator 


.  ATTEST:. 


^ 


^^  //^  C.^'.i^<.  '\.  ^2^ 


TLfFTS-Iic 
By .     -r 


.('T.AN.O  KSniCAT.  C?.rs'T2H 


V' jWircd/c  ;;;ti-    ^^xtwiL;-u.>At^f-ii-f  ••- 


'.:  ••..»•. 


t  ••' 
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Cardhar 


to: 

Boston  Redevelopment  Authority 

Massachusetts  Bay  Transportation  Authority 

Tufts  New  England  Medical  Center 

City  of  Boston,  Public  Facilities  Commission 

Reference  Is  made  to  a  Co-operation  A^^eement  anonir  the  i 

above- addressees  and  the  Saleslan  Society,  Inc.,  which  Af?Tsement  i 

i 

Is  vet  undated  and  unexecuted.  ' 

It  Is  understood  and  apireed  by  the  Saleslan  -Society,  j 

ij  Inc.,  and  the  Massachusetts  Say  Transportation  Authority  that  i 

Exhibit  "B"  referred  to  In  Section  1.04  of  said  Aprreexent  has  ! 

been  revised  by  Plan  dated  September   27,  1963,  a  copy  of  which  i 

Is  annexed  hereto.   Such  revised  plan  requires  minor  chanires  in  : 

;  the  construction  plans  of  the  Massachusetts  Bay 'Transportation  ! 

Authority.   Massachusetts  Bay  Transportation  Authority  has  been  ' 

Informed  of  the  changes  shown  on  said  Plan  and  has  assented  j 

thereto. 

i:                        It   Is   further  understood  that  Exhibit   "E"   referred   to  i 

|i  > 

l>  : 

.  In  Section  2.0U  of  said  Aprreement,  which  Is  concerned  with  above-: 

'•  rround  subway  entrances  on  Saleslan  Society,  Inc.,  property,  j 

'. refers  to  construction  which  Is  not  the  subject  of  any  present  j 

ij                                    ■  '  .  ; 

!' contract  to  which  the  Massachusetts  Bay  Transoortatlon  Authority  i 

'■                                        '  1 

ii  ; 

is  a  party ,  and  that  there  have  been  and  may  be  further  chanres  In  : 

said  Exhibit  "E"  (subject,  however,  to  the  deslpm  review  of  the  j 

■  I  i 

Boston  Redevelopment  Authority)  .  i 

'                                    SALESIAN  SOCIETY,  i:iC.  ; 


.-N 


A???."DVED  AS  TO  ?ORM: 


By '^'y.^  \-^^V-.^  \\v.  ,,...v,v. 


Oeneral  Counsel  ■•."-. 
•.■■'— A CHUSETTS  BAY  TRANSPORTATION  AUTHORITY 

"^SFN'TEP  TO: 

"A?  ,;-chtisetts'bay  transportation  authority 


\ 


;3y. 


COOPERATION  AGREEMENT 


(Washington  Street,  MBTA  Tunnel  and  Vicinity 
in  South  Cove  Urban  Renewal  Area) 


,4^ 

THIS  AGREEMENT  made  and  entered  into  as  of  the   /       day 


of   .^-,-'-— •""     ,  196a,  by  and  between  BOSTON  REDEVELOPMENT 
AUTHORITY,  a  public  body  politic  and  corporate  organized 
pursuant  to  the  provisions  of  Chapter  121  of  the  Massachusetts 
General  Laws  (Ter.  Ed.},  as  amended,  (hereinafter  called  the 
"BRA");  MASSACHUSETTS  BAY  TRANSPORTATION  AUTHORITY,  a  public 
body  politic  and  corporate  organized  pursuant  to  the  provis- 
ions  of.  Chapter  161A  of  Massachusetts  General  Laws  (Ter.  Ed.), 
as  amended,  (hereinafter  called  the  "MBTA");   TUFTS-NEW 
ENGLAND  MEDICAL  CENTER,  INC.,  a  Massachusetts  corporation, 
(hereinafter  called  the  "T-NEMC") ;  SALESIAN  SOCIETY,  INC.,   a 
Massachusetts  corporation  with  a  usual  place  of  business  in 


^ 


Boston,  Massachusetts,  (hereinafter  called- "Don  Cosco")  ;  ?.nd 


CITY  OF  BOSTON,  'a  municipal  corporation,  acting  by  and  throuch 


its  PUBLIC  FACILITIES  COMMISSION,  (hereinafter  called  the  "Pi-C 


WITNESSETH  THAT: 


The  following  assumptions  are  made  respecting  the  conr.tru 


tion  of  subway  facilities  by  the  META,  streets  and  utilities  = 


the  BRA  and  private  utility  companies,  and  buildings  adjacent 


thereto  by  private  developers  in  the  South  Cove  Urban  Rcnev/a]. 


Area: 


1»01  This  agreement  covers ; 


(i)   a  segment  of  the  tunnel  from  Station  RR  106-rOC 


to  Station  RR  121+66; 13  (MBTA) 


(ii)   the  tv/o  subway  station  entrances  at  the  North 


end  and  at  the  South  end  of  the  proposed  st?.t: 


(iii)   a  segment  of  V.'ashington  Street  from  Statior 


6+40  to  Station  13h-60  (BRA) 


(iv)  a  segment  of  proposed  Oak  Street  extension 


from  Station  1  +  20  to  Station  2  +  30  ():nA)' 


( 


c 


1.02  The  private  developments  will  be  affected  in  the 


following  respects  on  account  of  the  tunnel: 


(a)   T-NEMC 


(i)  buildings  may  be  subject  to  vibrations 


(b)   Ecn  Bosco 


(i)   potential  basement  space  reduced 


(ii)   buildings  may  be  s\ibject  to  vibrations 


(iii)   buildings  may  be  svibject  to  differing 


settlement 


(iv)   structural  integrity  of  existing  building 


must  be  maintained 


(c)   Quincy  School 


(i)   building  may  be  siibject  to  vibrations 


(iij   potential  basement  space  reduced 


(iii)   span  across  tunnel  80  ft. 


(iv)   buildings  may  be  subject  to  differing 


1  ^ 


settlement. 


( 


( 


1.03  {1BTA  is  employing  the  following  special  design 

criteria: 

(a)   over  entire  route  of  new  tunnel 

(i)   installing  and  maintaining  latest  and 
best  devices  available  at  time  of 
construction  to  dampen  vibration 
including  the  use  of  welded  rails  and 
such  other  track  fasteners  and  other 
devices  as  may  be  determined  by.  the  MBTA 
to  be  most  suitable  to  accomplish  this 
result 


(ii)   (except  for  parts  of  route  described  in 


1.03  "(b)  and  (c))  carrying  surcharge  loads 


as  described  in  greater  detail  in  Exhibit 


"A"  attached  hereto 


These  provisions  will  not  necessarily  obviate 


the  need  for  the  private  developers  to  install 


their  ov/n  additional  vibration  dampening  devices 


to  complete  the  requirements  of  their  own 


particular  uses  and  functions. 


Cb)   at  Don  Bosco 


(i)   as  described  in  Exhibit  "A" 


d 


Ci 


(c)   at  Quincy  School 


(i)   surcharge  loads  of  1000  pounds  per  sq.  ft. 


from  Station  RR  108+50  to  Station  RR  110+65 


(MBTA) 


1.04  Don  Bosco  is  employing  the  special  design  criteria 


described  in  Exhibit  "B"  attached  hereto  and  entitled 


"Don  Bosco  Criteria  and  Structural  Layout"  dated  May  14,  IS^ 


(scale  1/16"  =  1') 


The   following  material   and  other   exhibits    are   attached 


hers to I 


2.01  A  plem  entitled  "Proposed  Plan  of  Washington  Street" 


provided  by  BRA,  dated  May  14,  1968,  (scale  1"  =  40' 


horizontal,  1"  =4'  vertical)  shows  the  location  of  (a)  the 


reconstructed  Washington  Street,  (b)  the  MBTA  tunnel,  (c) 


utilities  to  be  permanently  installed,  (d)  utilities  to 


be  temporarily  relocated,  (e)  bypass  to  be  provided  during 


construction  of  new  Washington  Street,  and  (f)  vertical 


control  data  for  each  of  the  above,  and  is  attached  hereto 


(Jl 


as  Exhibit  "C". 

2.02  Plana  entitled  "Structural  Alignment  (SE-IB,  dated 
April  la,  1968;  SE-19,  dated  April  IB,  1963,  revised 
January  7,  1969;  SE-20,- dated  April  18,  1963,  revised 
June  12,  1969;  SE-21.  dated  April  13,  1968;  SE-22,  dated 
April  18,  1963,  revised  June  12,  1969),  provided  by  MBTA 
(scale  1"  3  20'),  show  horizontal  and  vertical  control 

data  for  the  tunnel,  and  are  attached  hereto  as  Exhibit  "O'V 

2.03  Exhibit  "B"  (referred  to  in  1.04)  shows  horizontal 

and  vertical  control  for  "the  Don  Bosco  School. 
2.04'  "Planning  and  Design  Objectives  -  MBTA  Tunnel 
Entrances"  are  attached  hereto  as  Exhibit  "E" . 
2.05  A  bar  graph  entitled  "Peeposed  Construction  Schedule 
Washington  Street,  MBTA  Tunnel  and  Vicinity"  provided  by 
BRA,  dated  May  15,  1963,  amended  September  25,  1968, 
shows  the  sequence  of,  and  time  for,  all  relevant 
construction  activities  and  is  attached  hereto  as 
Exhibit  "F". 


2.0G   A  scliedulc  entitled  "Non-construction  Activities  " 
Schedule  for  V.'ashington  Street,  HETA  Tunnel  and  Vicinity" 
dated  May  14,  19G8,  prepared  by  BRA  shov/s  the  sequence  of, 
and  time  for,  all  other  relevant  activities  and  is  attached 
hereto  as  Exhibit  "G". 


The  follov/ing  material  and  any  revisions  thereof  v/ill  be 
provided  by  the  party  indicated  as  and  v/hen  available  and' 
needed: 

'  ~'3  ■■  01   Construction  Plans  for  utilities  will  be  made 
available  for  exaraination  by  BRA  for  water,  stonn  and 
sanitary,  street,  and  for  fire  alarm  and  police  systeiu;  by 
Boston  Edison  for  electrical  and  stocim;  by  New  England 
Telcplionc  Cor  telephone;  and  by  Boston  Gas  for  gas,  all  to 
be  coordinc-ited  by  Bi7A.     ■'  •  .• 

3.02  Construction  Plans  for  buildings  pircpiired  by  T-Klf.MC , 
Don  nosco  and  VFC,    will  be  made  available  for  oraininatloi^ 


I 


I 


I 


I 


I 
at   tVicir   respccLi.ve   offjcc:.  | 


3.03      Construe wioii    Flaus    Zoi:    tuu    'cunnul    anu   tim    uv/o 


subv/ay   entrances,    prcpiircd  _,by   MCTA,    will   be  nuidc    av:iilnlil2 


for    c>:cimin:ition. 


3 .04     Construction   Plans    for   the   reconstructed  Washincjtoi-'. 


_ Street,    for   the  Oak  Street   extension   and   for   the  bypass 


v/ill   be  made   available    for   examination  by  BRA. 


N0V7,    T?IEKEFORE,    the   parties   hereto    do  mutually   agree    as 


follows ; 


4 .01   All  parties  assent  to: 


(i)   the  locations  of  Washington  Street,  'the  MBT.^ 


tunnel  and  the  utilities  as  shov/n  in  Exhibits 


"C"  and  "D"  and  the  location  of  building 


features  as  shov/n  in  Exhibit  "B" 


(ii)   all  design  criteria' for  the  MBTA  tunnel  as 


■provided  in  Section  1.03  and  tlie  Don  Eosco 


buildings  as  provided  in  Section  1.04. 


"Provided,    however,    thftt  by   sucli   assent   Don 


docs   not    relinquish    any   common -lav/   riglits    it   mr,y 


have,  agji.i'nr.t   MDTA    and    its    agents    in    the    cveiit   cf 


any    design    fai].urc.    or   con'stiructicn    fa.i'J.uro.    Ln 


^ 


4.02   Mw  clicingo  may  hn   made  by  any  party  to-  the  iocacions 


and  design  criteria  referred  to  in  Section  4.01  if  such 


change,  when  made,  would  require  any  other  party  or  parties 


to  this  Agreement  to  alter  plans  that  it  or  they  have 


developed  in  reliance  upon  such  locations  or  design 


criteria  that  are  the  subject  of  the  desired  change  without 


the  consent  of  such  other  party  or  parties.   Any  party 


desiring  to  make  any  substantial  change  to  any  of  the 


Exhibits  to  this  Agreement  will  notify  all  other  parties. 


4.03   The  parties  listed  in  Exhibit  "F"  will  undertake 


the  work  described  therein  and  the  parties  listed  under' 


thft  column  heading   'Tinanced  By"   will  pay  for 


said  work.   The  parties  listed  in  Exhibit  "G"  will  perfom 


and  pay  for  the  activities  described  therein. 


4.04  All  parties  will  adhere  to  the  time  schedule  set 


forth  in  Exhibits  "F"  and  "G"  unless  excused  unde; 


paragraph  4.13  hereof. 


4.05   Per  paragraph  VII  of  T-NEMC  -  BRA  Cooperation 


Ag'roemcnt  dated  January  17,  1966,  T-NEMC  willprcvidn  frae 


of  ■:ry*-   '•a-:— ncnts  through  iV-  .■■  "nd  for  the  tunnel  ar.I  _.-.y 


i 


I 


10. 


.  reasonable  ter.iporiiry  easements  necessary  for  the  construe- 


tj.qn  qf_any  part  of  the  tunnel,  including  the  hypaci:. 


4.06  MBTA  will  reviev/  building  plans  and  construction 
methods  submitted  by  T-NEMC,  Don  Eosco,  and  PFC  for  the  ' 
purpose  of  insuring  that  the  improvements  described  therr.ir. 
and  the  methods  of  construction  will  not  adversely  affact 
the  safety  of  the  tunnel  and  of  the  existing  tunnel 
referred  to  in  Section  4.00.  The  parties  will  submit  to 
the  BRA  as  agenda  items  for  the  monthly  coordination 
meetings  referred  to  in  4.16  any  questions  that  may  arise 
ir.  connection  with  such  review  by  the  KiDTA.   All  parties 
will  continue  to  use  their  best  efforts  to  settle  such 
questions  at  these  meetings. 

4.07  Agreements  now  in  force  betv/een  the  T-u'EMC  and 

the  DP^A  dated  January  17,  1966,  (referred  to  in  4.05)  and 
March  6,  J- S6"'^  as  may  be  amended  from  time  to  time,  v/ill 
not  be  super ■'sf^ded  by  this  actreenicnt . 


i 


4 .03   a.   Bi<A  shaLi,  upon  •..•riuceii  request  by  MiSTA,  ^rcm 

time  to  time  grant  to  y.ET.*.  by  appropriate  ir.struments 

such  temporary  or  perman.^r.t  uacfer^round  and/or  surface 

easements  or  other  interests  in  property  in  the  project 

Area  (to  the  extent  such  property  is,  at  the  time  of  such 

request,  owned  by  BRA  and  cleared  or  otherwise  amenable 

to  MBTA's  proposed  use  thereof)  as  may  be  raasonably 

required  for  the  construction  of  the  tunnel  and  subway 

entrances  (exclusive  of  land  occupied  by  public  streets). 

The  permanent  underground  easement,  permanent  surface 

easement,  and  temporary  construction  easement  areas 

necessary  for  the  construction  of  the  tunnel  (Washington 

Street)  and  the  tunnel  entrances  are  shown,  by  shading, 

on  a  plan  entitled  "Permanent  Subsurface  Easement  and 

Construction  Easement  -  South  Cove  Tunnel  Project, " 

dated  July  29,  1968,  revised  October  24  and  28   and 

November  1,  1958,  cr.d  :'•.--■-■..■  "r  22,  ISTC,  "■;:—.-■:  I"-:..  "  , 
ftt-c'i-sd  i;2r-:to  ?s  "■■'-^ .. '  ':    "C", 


11. 

4.08   a.   BRA  shall,  upon  written  request  by  MBTA,  from 
time  to  time  grant  to  MSTA  by  appropriate  instruments 
such  temporary  or  permanent  underground  and/or  surface 
easements  or  other  interests  in  property  in  the  Project 
Area  (to  the  extent  such  property  is,  at  the  time  of  such 
request,  owned  by  BRA  and  cleared  or  otherwise  amenable 
to  MBTA's  proposed  .use  thereof)  as  may  be  reasonably 
required  for  the  construction  of  the  tunnel  and  subway 
entrances  (exclusive  of  land  occupied  by  public  streets) . 
The  permanent  underground  easement,  permanent  surface 
easement,  and  temporary  construction  easement  areas 
necessary  for  the  construction  of  the  tunnel  (Washington 
Street)  and  the  tunnel  entrances  are  shown,  by  shading, 
on  a  plan  entitled  "Permanent  Subsurface  Easement  and 
Construction  Easement  -  South  Cove  Tunnel  Project, " 
dated  July  29,  1968,  revised  October  24  and  28   and 
November  1,  1968,  sheet  No.  1,  attached  hereto  as 
Exhibit  "J". 


12. 

fUiTh   agrees  for  itself,  its  successors  and  assigns, 

that  any  easements  or  other  interests  in  property 

so  granted  to  HBTA  shall  be  devoted  to  and  only  to  the 

uses  for  v/hich  the  sariia  .shall  have  been  granted,  and  the 

use  thereof  shall  not  bo  restricted  or  affected  in  any 

manner  upon  the  basis  of  race,  religion,  creed,  color 

or  national  origin  or  ancestry;  the  covenants 

contained  in  the  foregoing  clause  of  this  sentence 

.shall  run  v/ith  the  land  and  shall  be  contained  in 

substance  in  any  and  all  instruments  granting  such 

easements  or  other  interests. 

b.   MBTA  shall,  upon  v/ritten  request  by  BR!".,    fro;v.  tiir.e 
/        '  ■        .    • 

.  to  time  grant  to  BrJ\  by  appropriate  instruments  all 
interests  it  may  have  in  proper-ty  south  of  the  southerly 
sideline  of  Harvard  Street  v/itliin  tlve  rig:  ■ -of--v;:;y 
marked  i;3TJ'.  e::inting  ivtructurc  and  ciiisting  tunnel 
slicA.-n  on  a_plan_gntitlcd  "i;::i.stinc:  :-:3TA  Tunne.l  rnd 
Structure"  dated  May  16,  l_So.Cj.__  and.  _i.s__attache.cl  _hcrc  ;;o 
_as_ KJ:h ib_i£  "11",  togetlior  v/ith  any  portion  of  such  richt- 


i 


<l 


13. 
_qf-way  north  of  said  southerly  sideline  of  Harvard  street 
that  the  MBTA  does  not  need  for  mass  transit  purposes 
upon  completion  of  said  Orange  Line.   A  condition  to 
MBTA' 3  agreement  to  transfer  the  property  shown  in 
Exhibit  "H"  is  the  completion  of  the  new  Orange  Line 
(a_s_ presently  designated  by  the  MBTA)  .   BRA  agrees  for 
itself,  its  successors,  and  assigns,  that  the  use  of 
any  interests  in  property  so  granted  to  BRA_3hall  not 
be  restricted  or  affected^  in  any  manner  upon  the  basis 
of  race,  religion,  creed.  coiqr_  or  national  origin  or 
ancestry;  the  covenants  contained  in  the  foregoing  clause 
of  this  sentence  shall  run  with  the  land  and  shall  be 


contained  in  substance  in  any  and  all  intruments 
granting  such  easements  or  other  interests. 

G.   Appraisals  will  be  obtained  by  the  BRA  and  MBTA 
for  the  fair  market  values  of  the  interests  in  land 
trans f£2rred  from  MBTA  to  BRA  pursuant  to  subparagraph 


i 


14. 
(b)  above  and  from  BPJ\.   to  MSTA  pursuant  to  subpiu:ac,'r:.i3h 
(a)  above.   Upon  exaiaincition  of  such  appraised  values, 
the  parties  v/ill  agree  upon  v/hat  is  fair  marlcet 
value.   Such  agreed  upon  values  v/ill  be  subject  to  approvs 
by  ?IUD.   If  no  agreement  is  reached,  HUD  v/ill  establish  ' 
fair  market  value.   Upon  approval,  or  establishment 
of  said  value  by  JIUD,  the  net  difference  bctv/ecn  the 
respective  values  v/ill  be  paid  by  v/hichever  party  has 
transferred  such  interests  in  land  v.-ith  the  lov/er 
value .  '    -.       .      ■ 

An  accounting  v/ill  be  made  of  the  net  difference 
betjveen  the  respective  values  of  the  interests  in  land 
transferred  on  January  1,  1269,  and  January  1,  1573,  or 
at  any  other  times  satisfactory  to  the  BPA  and  M3T.=. . 
4. 09  BRA  shall  he  responsible  for*,  and  pay  the  cost 
of  the  der^.olition  to  tlie  level  of  the  surface  of  the 
surrounding  ground  of  thonc  buildings  and  structures  in 
the  Project  Area  (except  for  structures  ov/nsd  by  MJiTA) 
v;hich  are  to  be  demo3.if.hed  purou.=\nt  to  the  urb?.n  .--  ncv.T.l 


I 


I 


I 


I 


i 


I 


i. 


15. 
plan,  but  BRA  makes  and  will  make  no  representation  or 
warranty  with  respect  to  subsurface  conditions  or 
the  condition  o£  any  of  the  land,  or  the  suitability 
of  any  of  the  land  for  any  particular  purpose. 
MBTA  shall  be  responsible  for,  and  pay  the  cost  of, 
the  demolition  to  the  level  of  the  surface  of  the 
surrounding  ground  of  MBTA  facilities  and  equipment 
located  within  the  right-of-way  marked  "MBTA  Existing 
Structure  and  Existing  Tunnel"  shown  on  Exhibit  "H" 
4jlO  BRA  will  transfer  to  T-NEMC  any  interest  in 
property  it  acquires  from  MBTA  under  4.0 3  located 
north  of  the  northerly  sideline  of  oak  street  pursuant" 
to  the  terms  of  BRA  's  standard  form  of  land  disposition 
agreement  and  federal  regulations  governing  land 
disposition. 

4.11  MBTA  will  maintain  traffic  along  Washington  Street 
including  reasonable  access  from  V7ashington  street  to 
T-NEMC  for  construction  vehicles  and  reasonable 
pedestrian  access  across  Washington  street,  maintain 
traffic  on  Stuart  and  Knecland  Streets,  and  maintain 
the  bypass  road  during  thr>  coniTtruction  of  the  tunnel 


I 


t 


c 


16. 

from  station  HR  ll't-i-30  to, Station   ;   ' 
-»  ',  '-*         *"     .  ' 

RR  121-:-30  -  .(i-rCTA)  .   ERA.  v/ill  maintain       '  ■ 
access  across  Vfasliinyton  Street,  and  maintain  the  bypciss 
during  the  Washington  Street  construction  phase  shown  In 
Exhibit  "F"  as  "BRA  Construction  Phase  One".   MBTA  will 
provide  reasonable  pedestrian  access  across  the  tunnel  in 
the  vicinity  of.   Don  Eosco  for  use  by  the  students  of  said'" 
school  in  passing  betv/een  classroovas .    .        ■_ 
4.12   The  MBTA  shall. submit  to  the  DRA  Schematic  Design 
Studies  on  any  above-ground  facilities  prepared  by  the 
MBTA's  consultants  consistent  v/ith  this  Agreement.   The 
MBTA  shall  call  a  design  conference  upon  seven  days 
written  notice  involving  representatives  of  the  BRA  and 
the  consultants  and  other  affected  parties  to  reviev/  tlie 
above  submission.   Upon  receipt  of  conijncnts  from  the  staff 
of  the  BRA  during  tlie  conference  or  v.'ith.i.n  any  addition?.]. 
period  of  time  agreed  to  at  the  conference,  the  iiP-TA  r.hc-.ll 
require  it.s  coiisultantn  to  make  chamcjes  agreed  upon  in  the 
plf'n*;  in  Jicco'-dance  v/i.th  sucli  corr'^-^ntr; .   Thcrc-nftf.''"..  ;--^d 


(( 


f 
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continuing  until  approval  by  tlic"  QUA  of  the  V/orkincj 


Drav/ings  and  Specifications, .  the  MBTA  shall  submit,  on  a 


monthly,  basis,  proejress  prints  of  the  plans  of  above-ground 


facilities.   Conferences  may  be  called  by  either  party  to. 


the  Agreement  upon  the  giving  of  seven  days  written  notice 


to  the  other  and  the  same  review  process  and  standards  as 


described  in  the  preceding  paragraph  v/ill  be  follov/cd. 


This  MBTA '  s  consultants  may  not  proceed  with  the  design 


work  beyond  the  Preliminary  Design  Plans  of  above-ground 


.facilities  until  said  documents  are  approved  by  the  staff 


of  the  BRA.   At  such  time  as  Final  Design  Plans  and 


Specifications  are  completed  of  above-ground  facilities, 


they  shall  be  submitted  to  the  ^RA  for  approval  of  its 


Board.   Such  approval  v/ill  be  given  or  otlier  action  taken 


within  thirty  days  of  the  submission  of  sucli  plans. 


No  later  than  tv.'c;nty-four  (24)  months  from  the  date  of 


this;  Agreement,  the  Mn'J'A  5;ha].l  submit  to  the  DUA  V,'orl;ing 


Dra^.'ings  and  Specif  ic;;tionp  of  above-ground  faciliti.cc; , 


.  ■  ■        ■"  IS.  _   .  ■        ••'•   . 

^  ■  — ">  .   '        ■ 

Insofar  as  such  V.'orking  Drawings  and  Specifications 
contain  departures  from,  or  covor  matters  not  included  :.:-., 
the  Final  Design  Plans  and  Specifications,  they  shall  be 
reviewed  by  the  BRA  and  Board  action  cither  approving  the 
plans  of  above-ground  facilities  or  taking  some  other  actic: 
thereon  will  be  given  within  thirty  days  of  receipt  of 
such  plans.       .         •         "•   .■ 
No  improveraents  shall  be  constructed  vyhicli  are  not  shov/n 
on  the 'approved  Working  Drawing  and  Specifications,  nor 
shall  any  v/ork  be  done  on  the  construction  of  the 
improvements  if  such  work  deviates  from  the  approved 
.VJorking  Drav/incjs  and  Specifications  in  any  of  the 
following  respects:   (1)  if  the  external  appearance  of  the 
building  (including  roof  and  penthouse)  is  affected  in  any 
wciy;  (2)  if  there  are  significant  changes  in  materials, 
desicjn,  dir.-.ension3,  or  color  in  the  public  lobbies, 
entrances,  arcades  or  op^^n  spaces;  e>:ccnt  and  onl.y  to  the 
extent  th<-;t  modifications  tlicrcof  have  been  rcquc.5jtcd  by 


19. 

the  MDTA  in  writing   and  hnve  been   approved   in  v/ritincj  by 

'••■      I 

the  BRA. 

In  submitting  plans  and  specifications  of  above-ground 
facilities  to  the  BRA  for  its  approval,  the  MBTA  shall 
consider  and  take  into  account  the  planning  and  design 
objectives  set  forth  in  Exhibit  "E",  and  the  BRA  shall 
pursue  such  objectives  in  its  review  of,  and  taking  action 
upon,  the  plans  and  specifications  so  submitted.   At  the 
same  time  plans  etre  s\ibmitted  to  the  BRA  by  the  META,  they 
will  be  submitted  to  any  interested  party.   Such  party 
will  submit  its  comments  to  the  BRA  for  consideration. 
4.13   For  the  purposes  of  emy  of  the  provisions  of  this 
Agreement,  none  of  the  parties  shall  be  considered  in 
breach  of  or  default  in  its  obligations  hereunder  in  the 
event  of  unavoidab].e  delay  in  the  performance  of  such 
obligations  due  to  causes  beyond  its  control  and  v/ithout 
its  fault  or  negligence,  including,  but  not  restricted  tc;, 


-20.  .      .^,   . 

•  *   "       .-^ 

'-•  I  . 
acts  of  God,  or  of  the  public  enciny,  fires,  floods, 

epidemics ,  quiirantine  restrictions,  strikes,  freight 

embargoes,  and  unusually  severe  weather  or  delays  of 

subcontractors  due  to  such  causes;  it  being  the  purpose 

and  intent  of  these  provisions  that  in  the  event  of  the 

occurrence  of  any  such  enforced  delay,  the  time  or  times  " 

for  performance  of  the  obligations  of  the  parties  shall 

be  extended  for  the  period  of  the  enforced  delay:   Provided, 

tliat  the  party  .seeking  the  benefit  of  the  provisions  of 

tills  Section  shall,  within  a  reasonable  period  after  the 

beginning  of  any  such  enforced  delay,  have  first  notified 

the  other  parties  thereof  in  v/riting  stating  the  Cciuse  or 

causes  thereof  and  requested  an  extension  for  the  period 

of  the  enforced  delay.   In  calculating  the  length  of  the 

delay,  not  only  actual  v.-of);  stoppages  but  a]  so  cuny 

consequential  delays  resulting  from  such  stoppages  £;ha.l.  1 

be  conf.jdi:;rcd.   In  no  event:  sliall  any  financing  difficulty 


...  21.- 

be  a  cause  for  an  extension  hereunder'. 

4.14  The  design  of  all  private  development  v/ill  be 
reviewed  by  the  BRA  in  accordance  v/iththc  terms  of 
separate  land  disposition  agreements  to  be  entered  into  by 
Don  Bosco,  PFC,  T-NEMC  v/ith  BRA- 

4.15  Because  of  the  interlocking  activities  described 
in  Exhibits  "F"  and  "G",  the  parties .will  do  everything 
within  their  power  to  meet  the  time  schedules  set  forth 
.in  said  exhibits.   '  ..    •  '     ■ 

4.16  All  parties  v/ill  continue  to  meet  monthly  as  needed 
_"during  the  design  and  construction  period  to  coordinate 

activities.   The  meetings  v.'ill  continue  to  be  chaired  by 
the  BRA,  and  any  party  may  submit  agenda  items  to  the  SUA. 

4.17  The.Pt'C  may  elect  to  have  a  separate  entity  develop 
tlic  Quincy  School  site.   In  that  cace,  PTC  agrees  to 
insure  that  such  scp;'.rate  entity  wil].  be  bound  by  t)ie  tcr;.-. 
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of  this  Agreement.   For  such  purpose,  cind  upon  v/rittan 


.notice  to  such  effect  to  all  parties,  the  nev/  entity  v.'il] 


be  substituted  for  tlie  PFC  (or  in  alternative,  be  added 


'as  a  party  to  act  jointly  v/ith  the  PFC)  throughout  this 


Agreement  v;here  the  PFC  is  referred  to. 


4.18  Definitions 


(i)   "Tunnel"  means  the  portion  of  an  M3TA  Tunnel 


defined  in  1.01  (i)  plus  below  ground  construc- 


tion relating  to  Stc.tidn. 


(Li)   "Subway  entrances"  are  defined  in  1.01  (ii) 


(iii)   "Preliminary  Design  Plans"  shall  mean  the  site 


1..   ■  plans,  floor  plans,  elevations  and  sections, 


outline  specif icaticns,  samples  of  material.'".. 


and  models,  developed  to  show  tlie  general 


architectural  charc.ctcr  of  the  iniprovcnvints  to 


be  erected. 


(iv)    "Final    Der.ign    Plans    cind   Specifications"    suiill 


mean   site  p]  an.r:   developed   to   describe   the 


23," 

*  *••  ■     ■ 

detailed  architectural  character  and  scope  of 

the  proposal  completely  including  all  land- 
scaping and  site  development  details  (fencing, 
planting,  outdoor  lighting,  street  furniture, 
parking  facilities,  and  ground  surface 
materials) ;  building  plans,  elevations,  and 
sections  developed  in  sufficient  detail  and  at 
large  enough  scale  to  show  all  materials  and 
assemblies"  comprising  the  proposed  building  (s); 
specifications  relating  to  the  above;  and 
•'  perspective  renderings  and/or  model  shov/ing 
the  architectural  and  urlsan  design  character 
of  the  proposed  improvements  and  the  surrou'iding 
area, 
(v)   "Viorking  Drav/ingn  amd  Specif iccitions"  shall 

cover  the  requirements  for  constriiction  of  the 
improvci;'.ents  to  be  erected  on  the  Propc:rty  and 
shall  include  all  plans,  spocifications,  general 
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conditions, ' and  other   documents    in   the 


form  to  be   submitted  to  buiJ.ding  contrive: -c; 


for  bidding  purposes   and   all   other 


documents,    including   shop  drawings. 


necessary   for  construction. 


(vi)       "Construction   Plans"    include   all   documents 


referred   to    in    subsections    (iii)    through 


(v) ,    inclusive,    of   this   Section. 
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IN  WITNESS  WHEREOF,  the  parties  hereto  have  caused  this 


agreement  to  be  duly  executed  as  of  the  day  and  year  first 


above  written. 


Approved  as  to  Form 


BOSTON  REDEVELOPMENT  AOTHORITY 


/ 


7 


By- 


\X  ^^ 


a  h  aA  \  \ 


TUFTS -NEW  ENGLAND  MEDICAL  CENTER, 


-^ 


Cor 'Juration  cou. 
City  o£  Boston 


ODiie^ 


c:u^./\ 


--^tfC^t-y 


MASSACHUSETTS  BAY  TRANSPORTATION 
AUTHORITY  / 


General,.  Counsel    /  '  \' 
Massachusetts  Bay/TranV- 

portation  Authority 


SALES IAN  SOCIETY,  INC. 


CITY  OF  BOSTON,  ACTING  BY  AND 
THROUGH  PUBLIC  FACILITIES 
COMMjeSTlSN 


Catdinal' 


TO:       Boston  RedcvGlopncnt  Authority  ,,  » •'' 

FROM:      HalQ  Champion,  Development  Administrator  '.' 

DATE:      Dccemk^r  19,  1968 

SUBJECT:   SOUTH  COVS  URDAW  HENEV7AL  PROJECT  -  KiASS .  R-92 
URBAN  RT-:iTF.\:^L    PI.A;-7  AtvEHD.-jEMT 

1 

SUMI^ARY:  AmGndment  to  the  South  Cove  Urban  Rcnev.-al 
Plan  to  include  three  (3)  parcG3.=  of  land 
now  ov/ncd  by  the  Massachusetts  E2y  Trans- 
portr.tion  Authority  (Mr.?A)  . . 

BACKGROUND 

At  the  tjjne  the  South  Cove  Urban  Renewal  Plan  was  prepared,  there 
was  no  certainty  that  the  kdTA  would  construct  the  proposed  nev^ 
Forest  Hills  rapid  transit  line.  Therefore,  the  thrse  properties 
owned  by  the  MQTA  over  which  the  elevated  section  of  the  present 
Forest  Kills  line  pa-'jses  in  South  Cove  v;cre  not  included  among  those 
properties  to  be  acquired  under  the  Urban  Renewal  plan. 

Subsequently,  the  MBTA  ccmm.itted  itself  to  construction  of  tliis  new 
line  and  the  South  Cove  section  of  the  line  is  nov;  under  construction. 
The  recently  approved  Cooperation  Agreement  betv;ccn  the  Redevelopment 
Authority,  the  I-IBTA,  the  public  Facilities  Commission,  Tuftc-iTew 
England  Medical  center  and  Don  Eosco  regarding  this  iUbv.-ay  provicles 
for  the  transfer  of  the  three  MBTA  properties  to  the  RedevelopiV.ent 
Authority.  ' 

The  MDTA  dccires  to  proceed  v;ith  the  sale  of  this  property  at  this 
time  to  the  Redevelopment  Authority  in  order  to  offsst  the  amount 
required  for  the  purchase  of  the  cubv;ay  easements  for  the  new  vreshingtcn 
and  '•'■'remont  Street  tunnels.   Early  co;r.initmont  fro;-  the  M.vTA  for  the 
purchase  of  these   ear.em'nts  is  nccr.S3c.ry  to  allov;  MEjoachuactts  Housing 
Association,  the  designated  developer  of  p.v.rcel  R--?,  through  v.-hich  the 
Trcr.-ont  Street  tunnel  cascmoiit  pzzr::::i,    to  proceed  with  tr:0  dcvclop.vicnt 
of  221  (fl)  (3)  housing. 


DESCRIPTION  OF  PROPERTIES  AND  PROPOSED  REUSE 

Under  a  Cooperation  Agrccmcnl:  between  the  Rcclcvcloi/::'-jnt  AuLhoiriLy  aii<.l 
Tufts-New  England  Kcdical  center  dated  January  17,  19-56,  if  the  Re-    w 
development  Authority  acquires  the  MBTA-\-'ashington  Street  Right-of-V7ayli 
it  agrees  to  make  that  portion  of  the  right-of-v.^aY__north_p_f_Oalc  Streets 
a V aTXaBTe^ ' to"~t b. e_ Me d ica  1 ' cen t e"r ♦   This  land  would  ts  rr.ade  part~of     j 
ParBeTs'"p-4~and  P-4a.  -^ 


The  remaining  portion  of  the  right-of-v;ay   (made  up  of  2  parcels)  is 
located  between  Oak  Street  and  i-iarginal  Road.   These  2  parcels 
separate  disposition  Parcels  R-3  and  R-3a.   It  would  be  consistent  with 
the  objectives  of  the  urlr^nn  Renev;al  plan  to  combine  these  2  parcels  v;ith 
parcels  R-3  and  n-3a  in  order  to  allow  a  large  scale  housing  developviient 
on . the  combined  area. 

It  is  therefore  recommended  that  the  Authority  adopt  the  attached 
Resolution  modifying  the  Urban  Renewal  Plan  for  the  South  Cove  urban 
Renewal-  Area  to  provide  for  the  acquisition  of  three  properties  ov;red 

by  the  MBTA  (shov/n  on  Exhibit  "A"  )  and  to  provide  for 

the  disposition  thereof,  which  disposition  is  to  be  accomplished  by 
adding  the  parcel  north  of  Oalc  Street  to  parcels  P-4  and  P-4a,  and  the 
two  parcels  between  Oak  Street  and  Marginal  Road  to  parcels  R-3  and  R-3a 


Attachments 


.>TO>';v.  tkekefor:::,  be  it  resolved  ta'  tmm  toston  RED:-"JVJ:j-OP:-:ii:'r  autp.ority: 

|a.   That  Kap  3,  "Property  1-iap";  I-:ap  4,  "Proposed  Land  Use  i:ap";  i;cp  .5, 
r  "Disposition  Plan";  and  Hap  6,  "Zoning  plan".  Exhibits  c,  D,  E  and  F, 

respectively,  of  said  urban  Rcncv;nl  plan  ore  hereby  air.cr.ccd  to  shov.-, 

as  and  where  appropriate; 

a.  The  three  parcels,  heretofore  referred  to  as  the 
HBTA  Vvayhington  Street  Right  of  VJay,  to  be  acquired 
from  the  MDTA: 

b.  The  incorporation  of  that  portion  of  the  mstA  VJashington 
Street  Right-of-way  north  of  Oak  Street  into  Parcels  P-4 
and  P-4a; 

c.  The  incorporation  of  that  portion  of  the  meta  vrsshington 
Street  Right-of-v;ay  between  Oak  street  and  Mc:rginal  Road 
into  parcels  R-3  and  R-3a;  and 

d.  The  appropriate  land  use  controls  and  zoning  for  such 
disposition  parcels, 

2..  That  these  proposed  modifications  are  found  to  be  minor  modifications 
which  do  not  substantially  or  materially  alter  or  change  the  Plan. 

% 
'.   That  all -other  provisions  of  said  Plan  not  inconsistent  herev;ith  be 

and  are  continued  in  full  force  and  effect. 

4.   That  this  Resolution  shall  be  effective  immediately  upon  the  concurrence 
therein  of  the  U.  S.  Department  of  Housing  and  Urbon  Divilopmcnt . 


"> 


i 
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REGOLUTIOn  or  THE  J30.ST0IT  RLLiLVL'LOl'Mi::;?  /-.uTilORITY 
RE:   iMODXFIC/iTIOW  OF  URBAN  UJJKJJV.'AL  PL/.i;  0?  THr: 
SOUTH  COVE  Unr.AH  RF.Nl^Jv.'AL  ARLT.  PRQJh'CT  ?:0.  K.'sSS.  R-92 

.'HEKEAS,  the  Urban  Renev.'al  plan  for  the  South  Cove  Urbun  ncncv;al  Area, 
Project  NO.  Mass.  R-92,  was  adapted  by  the  Boston  Rcdsvclopment  Authority 
on  June  10,  1965,  and  approved  by  the  City  Council  of  the  city  of  Boston 
on  June  26,  1965;  ar:3 

v;PIEREAS,  section  1201  of  Chapter  XII  of  said  Plan  entitlcc*  "liodif ication" 
provides  that  the  said  Urban  Renewal  Plan  raay  be  modified  at  any  tine  by 
the  Boston  Redevelopment  Authority  provided  that,  if  the  general  require- 
ments, controls  or  restrictions  applicable  to  any  part  of  the  Project  Area 
shall  be  modified  after  the  lease  or  sale  of  such  part,  the  modification 
must  be  consented  to  by  the  Redeveloper  or  Redcvclopers  of  such  part  or 
their  successors  and  assigns,  provided  further  that  where  the  proposed 
modifications  will  substantially  or  materially  alter  or  change  the  Plan, 
the  modifications  must  receive  the  necessary  Federal,  state  and  Local 
approvals;  and 

WHEREAS,  subsequent  to  the  adoption  of  said  Plan,  the  K3>~h   corrjnittcd  itself 
to  the  construction  of  a  new  Forest  Hills  Rapid  Transit  Subv/ay  Line;  and 

WHEREAS,  a  recently  approved  Cooperation  Agreement  betv/sen  the  Boston 
Redevelopment  Authority,  the  l;BTA,  the  Public  Facilities  Comnission, 
^ufts-New  England  Medical  center  and  Don  Bosco  regarding  this  new  M3TA 
sorest  Hills  Subv.-ay  Line,  provides  for  the  transfer  to  the  Boston  Redevelop- 
ment Authority  of  three  properties  ovmed  by  the  MBTA  v.'hich  are  located  under 
the  elevated  section  of  the  present  Forest  Hills  Subv/ay  Line  in  South  Cove 
and  are  knovm  collectively  as  the  MBTA  Washington  Street  Right-of-V.'ay ;  and 

V7fiEREAS,  the  Authority  pursuant  to  a  Cooperation  AgrecT.cnt  between  the 
Authority  and  Tufts-Ncw  England  Medical  Center  dated  January  17,  1966,  has 
agreed,  should  the  Authority  acquire  said  META  Washington  Street  Right-of- 
way,  to  make  that  portion  of  said  right-of-v.-ay  north  of  Gal;  Street  available 
to  the  Medical  center  by  including  it  into, Parcels  P-4  and  P-4a;  and 

WHEREAS,  the  Authority  deems  it  consistent  with  the  objectives  of  said  Urban 
Renewal  plan  to  combine  the  remaining  tv;o  parcels  of  the  MBTA  V'.ushinytcn 
Street  Right-of-way  located  between  Gal:  Street  and  Marginal  Rocd  with 
parcels  R-3  and  R-?a  in  order  to  allov;  a  large  scale  housing  dcvcloi".r.nt  on 
the  combined  area. 
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BOSTON  REDEVELOPMENT  AUTHORITY 

LAND  DISPOSITION  AGREEMENT 

For  Znitltutlonal  Uae 

THIS  AGREEMENT,  made  and  entered  into  aa  of  the  24th  day 
of  June,  I969i  by  and  betveen  BOSTON  REDEVELOPMENT  AUTHORITY, 
and  TUFTS-NEW  ENGLAND  MEDICAL  CENTER,  INC. 

WHEREAS,  the  parties  hereto  have  agreed  as  follows t 

ARTICLE  Z 

DEFINITIONS 

Saotlon  10 It   Defined  Terms. 

For  the  purposes  of  this  Agreement,  the  following  terms 
■hall  have  the  meanings,  respectively,  ascribed  to  them  belowi 

(a)   "City*  shall  mean  the  City  of  Boston,  Massachusetts  j 

(b) 


'Authority'  _ 

Authority,  a~public  body  politic  ancTcorporate, 


aha^ll  mean  tho  Boston  Redevelopment^ 
f,   a   mm^j.t^uvj»Jy  politic  "and  corporate,  created  pur- 
suant to  Chapter  XZ1>  Section  Z60Q,  ot  the  Massachusetts  Gen- 


eral Laws  iTer.  Ed.)t.  as  amended,  and  anaxi  inciuae  any  succes* 
aor  in  interest,,  whether  by  act  of  a  party  to  this  Agreement 
or  by  operation  of  law  or  otherwise,  and  shall  include  any 'o< 
fleer  duly  authorized  _to  act  orr"lts  benait.         "   ^ 


Redeveloper*  shall  mean  Tufts-New  England  Medical. 
a  charitable  corporation  organized  under  Chap- 


(c)   " 

Center.  Inc., ___. ^ 

tar  180  of  the  Massachusetts  General  Laws  (Ter.  Ed.) ,  and 


m\^.  '■ 


■  -  ■•.J , 


shall  include,  upon  the  execution  and  delTvery  of  the  lease 
attached  hereto  as  Exhibit  F,  Trustees  of  Tufts  College,  a" 
Massachusetts  corporation ,  and  any  successor  in  interest  oc 
assign,  whether  by  act  of  a  party  to  this  Adraement 
operation  of  law  or  otherwise. 


or  by 


(d)   'Property*  shall  mean  Parcel  P-6  of  the  South  Cove 
Urban  Renewal  Project  Area,  described  in  Exhibit  'A*  attached 
hereto I  as  shown  on  a  plan  entitled"  Boston  Redevelopment 
Authority,  Delivery  Parcel  Plan,  Parcel  p-6  dated  August  23, 

4a#a  MA..<    m^A     .Yi.  1«.      1  a  1  oca  Ua.     f^lmmm  i5  Umi  m  Tmm  Vw^^i  m'aa 


iisBt  revised  July  16,  1969,  by  Chat.  T.  Main,  Inc.,  Enqineeri, 
■  copy  ot  which  la  attached  hereto  as  Exhibit  'B*,  and  made  a 
part  nereof,  inoluding  any  and  all  interest  the  Authority  may 


••* 


J 


fJi,,V> 


■    '      ■  ■  i 

hava  in  that  soatlon  of  Harvard  Straat  from  Honalgnor  Shea 
Road  to  V7aahThgton  fftreat^  and  that  portion  of~  □ennet'TtrSSt 
from  AaTi  Street'  to^ Washington" Streati^  '  ' 

(a)      'Plan"   shall  mean  tha  South  Cova.  Urban  Renewal 
Plan  adopted"  Sy'tHa'  AutHoriTty  on  June  10 »   1965,   approved  by 
tha  ClC^  Councf  rorT'Jtliy' 7S",    13T57~a8  IE"  may  be  Branded  In 
accordance"  wljfi   the  provlalons   the r a Tn" contained",  whictT  PTan 
as   amende?"  to  tfi"e  data  "hereof  la  on   file  In  this"  of  flea  o? 
the^  Authority"  and   In  tHe  of  ficeof   the  Cleric  of   the  City,    and 
is   re  CO  rfled^a  ^  S  uTfoIF^  rtegfsirYpt   Deeds^n  BooR"  8228 ,    Page 
617  and  a  copy"  o£~wRirch_j^as  amende(r~kb  the  data  hereof",    haa 
been"  marRecT gxh IBf €~"*"C*  an"d~deIfvered~to'  €Ka  RadevaToper , 
and  Ta  made   a  "cVrt  Tiereof . 

(f)   The  "Term  of  the  Plan"  shall  mean  a  period  of  40 
. X?S.'^ a  commencing  on  t"Ke  approval  of"  the  Plan  by  the  City 
Council. 


(g)   'Preliminary  Site  Plan*  shall  mean  tha  drawings  and 
sketches  aubmitted  to  the  Authority,  showing  tha  general  plan   ' 
elevations,  dimensions  and  character  of  tha  Improvements 
planned  by  the  Redeveloper  (including  the  Improvements  to  be 
erected  on  tha  Property  and  land  adjoining  thereto  located  ba* 
tween  Harvard  and  Bennet  Streets) ,  and  including  tha  type, 
amount,  distribution  and  area  of  the  various  uses,  which  Pre- 
liminary Site  Plan  was  submitted  to  and  approved  by  tha 
Authority  on  October  27,  1966,  and  is  on  file  at  the  office 
of  tha  Authority. 

(h)   "Architect"  shall  mean  tha  firm  of  Tha  Architects' 
Collaborative  acting  pursuant  to  a  contract  for  architectural 
services  with  respect  to  the  improvements  to  ba  erected  on 
the  Property,  a  copy  of  which  contract  has  been  deposited  with 
the  Authority,  which  firm  or  contract  shall  not  ba  changed 
without  the  prior  written  consent  of  tha  Authority. 

(1)   "HUD"  shall  mean  the  Department  of  Housing  and  Urban 
Development  of  the  United  States,  or  any  officer  duly  author- 
ized to  act  in  its  behalf,  or  its  .successor  In  interest. 

(j)   'Working  Drawings  and  Specifications  I'  shall  mean 
complete  working  drawings  and  specifications,  ready  for  bid- 
ding, of  the  foundations,  substructures  and  tha  like,  includ- 
ing without  limiting  the  generality  of  the  foregoing,  tha 
relevant  portions  of  the  structural  plans,  and  general ^out- 
line of  the  plumbing,  electrical  and  mechanical  plans,  pre- 
pared by  the  Architect  in  accordance  with  tha  approved  Preli- 
minary Site  Plan,  the  Plan  and  this  Agreement. 
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(k)   "Working  Drawings  and  Specifications  II"  shall  mean 
complete  working  drawings  and  specifications,  ready  for  bid- 
ding »  of  all  improvements  to  bo  erected  on  the  Property  not 
shown  on  Working  Drawings  and  Specifications  I. 

(1)   "Design  Development"  plans  shall  mean  plans  showing 
the  proposed  siting;  building  plans,  elevations  and  sections 
which  indicate  the  architectural  character  and  materials r  and 
a  perspective  sketch  indicating  the  general  character  of  the 
building  and  landscaping. 

(m)  "Construction  Manager"  shall  mean  tiie  firm  of  Barr 
6  Barr,  Inc.,  or  any  successor  thereto  designated  by  the  Re- 
developer. 

ARTICLE  II 

TRANSFER  OP  THE   PROPERTY   AND   PAVHENT   T1IEREFX3R 

Section  201 I   Covenant  of  Sale 

Subject  to  all  the  terms,  covenants  and  conditions  of 
this  Agreement,  the  Authority  agrees  to  sell  and  the  Redeve- 
lopar.  agrees  to  purchase  the  Property. 

Section  202:   Condition  of  Land  to  be  Conveyed 

(a)   The  Authority  agrees  that,  at  the  time  of  sale  and 
conveyance  and  delivery  of  possession  of  the  Property,  it 
shall  bo  free  and  clear  of  all  buildings,  structures  and  im- 
provements except  streets,  sidewalks,  walls,  and  foundations 
below  the  surface  and  except  the  following i 

1.  subsurface  footings  and  foundation  of  the  ex- 
isting building  located  at  IS  Kneeland  Street; 

2.  the  existing  private  sewer  and  service  late- 
rals, servicing  the  existing  building  at  IS  Kneeland 
Street  and  located  below  the  surface  in  the  passageway 
on  the  westerly  side  of  said  building; 

3.  the  existing  Gateway  Cafe  building;  and 

4.  portions  of  the  building  formerly  at  8-10 
Monsignor  Shea  Road,  12  Harvard  Street,  and  728-730 
Washington  Street  remaining  to  support  the  party  wall 
between  said  building  ond  the  existing  building  at  IS 
Kneeland  Street,  said  party  wall  being  on  the  southerly 
side. of  sold  building  at  IS  Kneeland  Street. 
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Tha  Rodovaloper  ihall  allow  tha  Authority  and  ita  contrao- 
tora  aocosa  to  auch  areaa  of  tha  Proparty,  at  auch  timaa  prioe 
to  Dacambor  31,  1969,  aa  tha  Authority  In  ita  aola  diacration, 
roquaata,  for  tho  purpoaoa  of  damoliahing  tha  axiating  Gateway 
Cafa  building  and  of  aocuring  tha  party  wall  on  tha  aoutharly 
aide  of  tho  existing  building  located  at  IS  Xneoland  Street  and 
the  demolition  related  thereto.   The  Authority  shall  as  expe«* 
ditiously  as  possible  demolish  said  Gateway  Cafe  building,  but 
in  any  event  by  Soptombor  15,  1969,  and  secure  aaid  party  wall 
and  demolish  the  above-mentioned  portions  of  tho  building  for- 
merly at  3-10  Monsignor  Shea  Hoad,  12  Harvard  Street,  and  728-730 
Washington  Street,  but  in  anyevent  by  September  30,  1969. 

The  Authority  further  agrees  that  all  cellar  holes  and  ex- 
cavations shall  be  filled  to  the  level  of  the  surrounding 
ground  in  a  good  and  workmanlike  manner,  and  that  the  finished 
surface  shall  be  graded  so  as  to  confom  approximately  to  the 
street  elevations  of  the  area  as  they  now  exist,  provided  how- 
ever that  upon (Written  request  by  tho  Redeveloper,  the  Authority 
will  not  backfill  specified  portions  upon  the  condition  that 
the  Redeveloper  fence  immediately  such  unfilled  portions  and 
backfill  them  properly   if  necessary,  all  at  its  own  expense. 

All  expenses  (Including  current  taxes  not  payable  by  tha 
Redeveloper  pursuant  to  Section  208  heicin)  which  relate  to 
buildinga  or  structures  dcmolisheC  or  to  be  demolished  shall 
be  borne  by  the  Authority.   Any  income  or  salvage  received      ,, 
from  such  buildings  or  st;;ucturcs  shall  belong  to  tha  Authority*' 

(b)  The  Authority  agrees  that  it  shall  provide  or  causa 
to  be  provided  at  its  own  expense  (said  expense  including  pay- 
ment of  any  public  assessment  which  may  be  made  against  tha 
Property)  the  street  improvements  called  for  in  the  Plan  in 
such  manner  as  to  reasonably  integrate  the  completion  of  such  , 
street  improvements  with  the  completion  of  improvements  to  be  ' 
built  on  the  Property  by  the  Redeveloper  and  the  public  utility 
adjustments  called  for  in  the  Plan  in  a  timely  manner  so  aa  not 
to  impede  the  construction  of  the  Improvements  on  tha  Property. 

(c)  The  Redeveloper  hereby  waives  any  and  all  elains  to 
awards  of  damages,  if  any,  to  compensate  for  the  closing,  lay-  ; 
ing  out,  or  change  of  grade  of  any.  street  within  or  fronting   'j  ' 
or  abutting  on. the  Property  which  pursuant  to  tho  Plan  ia  to  ba>  ^ 
closed,  laid  out,  or  changed  in  grade.  ■'.'■■ 


Section  203 1  Deposit 

The  Authority  acknowledgaa  tha  racoipt  of  twenty  thousand  ' 
dollars  ($20,000)  in  cash,  certified  bank  check  drawn  to  the  )' 
order  of  the  Authority,  savings  bank  books,  irrevocable  latter 
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of  credit,  or  negotiable  notes,  properly  endorsed  and  fully 
guaranteed  as  to  principal  by  the  United  States  of  America,  or 
by  a  State  or  political  subdivision  thereof,  deposited  by  the 
.  t  Rodeveloper  with  the  Authority.   The  sum  deposited,  which  shall 
V  be  segregated  from  all  other  funds  of  the  Authority,  shall  con- 
stitute, a  good  faith  deposit  made  by  the  Redeveloper  for  the 
:.  .(lorfonnancQ  of  its  obligation  hereunder,  and  shall  be  disposed 
,.  .  of  in  accordance  with  provisions  hereinafter  contained.   Any 
;.>  interest  earned  on  the  deposit  shall  be  the  property  of  the 
Redeveloper  and  shall  be  paid  by  the  Authority  to  the  Redeve- 
loper as  and  when  received;  provided,  however,  that  nothing 
,  .   herein  contained  shall  require  the  Authority  to  earn  any  inter- 
est on  the  deposit. 


Section  204 t   Purchase  Price  and  Payment  Thereof 

(a)  The  purchase  price  for  the  Property  shall  be  one 
hundred  seventeen  thousand  dollars  ($117,000)  subject  to  HUO 
concurrence,  payable  by  the  Redeveloper  to  the  Authority  upon 
delivery  of  the  deed  to  and  possession  of  the  Property  by  the 
Redeveloper. 

(b)  The  Payment  shall  be  in  cash  or  certified  check 
drawn  to  the  order  of  the  Authority. 

Section  205 t   Time  of  Sale  and  Conveyance 

The  sale  and  conveyance  and  deliver/  of  possession  of  the 
Property  and  the  purchase  of  the  same  by  the  Redeveloper,  shall 
talce  place  on  July  13,  1969,  at  a  closing  to  be  held  at  the 
office  of  the  Authority  or  such  other  place  as  the  Authority 
may  designate >  provided,  that  the  sale  and  conveyance  and  deli- 
very of  possesnion  of  the  Property  to  the  Redeveloper  may  take 
place  at  an  earlier  or  later  date  upon  written  agreement  of  the 
parties  hereto. 
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Section  206 1   Title  and  Instrument  of  Conveyance 

The  sale  and  conveyance  shall  be  by  quitclaim  deed  of  good 
and  marketable  foe  simple  title  free  and  clear  of  all  encum- 
brances, but  subject  to  the  conditions  specified  in  Section  802 
hereof,  and  subject  to  and  with  the  benefit  of  all  covenants 
and  restrictions  set  forth  or  referred  to  in  this  Agreement  and 
the  Plan  or  in  either  thereof,  and  subject  to  the  following 
easements,  restrictions  and  encumbrances: 

1.^/  an  existing  easement  running  to  the  benjfit  of  the 
HBTA  for  an  existing  tunnel  marked  Easement  Area  'A*  on  Exhibit 
•B") 
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2. '  thfl  resorvation  in  tho  Authority  with  the  right  to 
convey  the  same  to  the  MBTA  of  a  subsurface  easement  for  the 
purpose  of  constructing  and  maintaining  a  new  tunnel  shown 
as  Easement  Area  "□"  on  Exhibit  "B"  with  the  provision,  how- 
ever, that  tho  Rodovoloper  shall  have  the  right  to  construct 
footings  and  foundations  within  said  Easement  Area  *B"  up  to 
the  line  of  tho  outer  wall  of  the  new  tunnel}  ',]> 

I  ■    ',  ■  ' 

3.  the  reservation  in  the  Authority  with  tho  right  to 
convey  the  same  to  the  MOTA  of  a  temporary  construction  ease- 
ment to  enable  the  MBTA  to  construct  its  new  tunnel  shown  as 
License  Area  "C"  on  Exhibit  "Q"| 

4.  an  easement  for  the  existing  subsurface  footings  and 
foundation  referred  to  in  Section  202(a)  (1)  above i  and 

5.  an  easement  for  tho  existing  private  sewer  and  ser- 
vice laterals- referred  to  in  Section  202(a)(2)  above. 

Section  207 t   Federal  Tax  Stamps  and  Other  Closing  Costs 

The  Redeveloper  shall  pay  the  costs  of  any  Federal  or 
State  documentary  tax  stamps  which  may  be  required,  and  all 
recording  foes ,  including  cost  of  recording  this  Agreement. 

Section  208:   Adjustments 

There  shall  be  no  adjustment  on  account  of  taxes  or  of 
payments  in  lieu  of  taxes.  '  '    ■,,... 

Section  209:   Application  of  the  Redeveloper's  Deposit'']. 

•  ■  ;■•••■'  ,. 

The  deposit  made  by  the  Redeveloper  with  the  Authority 
in  accordonco  with  Section  203  hereof  shall  be  reduced  to 
$11,700  upon  the  fulfillment  by  the  Redeveloper  of  the  condi> 
tions  precedent  to  construction  beyond  excavation  and  the   - 
driving  of  piles  and  sheeting,'  as  set  forth  in  Section  303(b). 
hereof}  provided  tliat  ihe   Redeveloper  shall  have  first  deli- 
vered to  the  Authority  the  contract  and  bond  referred  to  in 
subdivisions  (3)  and  (4)  of  Section  303(b)  hereof  as  wall  as 
certified  copies  of  commitments  adequate  to  finance  construe-., 
tion  of  the  improvements,  and  returned  to  the  Redeveloper  at 
that  time.  At  such  time  as  the  Rcdovolopcr  is  entitled  to  a 
Certificate  of  Completion  pursuant  to  Section  304  and  has  so 
notified  the  Authority  the  remainder  of  tho  deposit  shall  be 
returned  to  tho  Redeveloper.  >'       - 

Notwithstanding  tho  above,  the  deposit  shall  not  be  re- 
turned if  a  finding  has  been  made  by  tho  Director  of  the 
Authority  that  the  Redeveloper  and/or  its  construction  manager 
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have  failed. to  comply  with  tho  requlremants  of  the  Authority's 
Equal  Opportunity  Compliance  Policy  attached  hereto  as  Exhi- 
bit E  ,   the  provisions  of  the  Letter  of  Intent  referred  to  In 
Section  210 (b)  hereof,  or  the  provisions  of  Section  306  hereof. 
In  the  event  such  a  finding  has  been  made,  the  Authority  shall 
return  tho  deposit  only  If  the  Rodevoloper  and/or  the  Construc- 
tion Manager  appeal  said  finding  and  tho  Authority  determines 
that  the  Rodaveloper  and/oc  Its  Construction  Manager  have  not 
so  failed  to  comply. 

Section  210 i  Conditions  Precedent  to  Conveyance 

(a)  The  Authority  shall  not  bo  obligated  to  make  convey- 
ance of  tho  Property,  unless  and  until  the  Redcveloper  submits 
evidence  satisfactory  to  tho  Authority  that  the  Rcdovcloper  Is 
ready  to  begin  immediately  extensive  excavation  and/or  driving 
of  piles  and  sheeting  on  tho  Property  and  that  the  Rcdevelopor 
will  suffer  substantial  loss  if  it  undertakes  such  excavation 
and  driving  of  piles  and  sheeting  before  the  Redeveloper  has 
title  to  the  Property.  Without  limiting  tho  generality  of  the 
foregoing,  the  Authority  shall  not  bo  obligated  to  make  convey- 
ance of  the  Property  until  tiie  Redeveloper  has  furnished  evi- 
dence satisfactory  to  the  Authority  that  the  Redeveloper  has 
the  equity  capital  and  commitments  for  financing  adequate  for  • 
the  construction  of  the  improvements  on  the  Property. 

(b)  Notwithstanding  the  above,  the  Authority  shall  not 
be  obligated  to  make  conveyance  of  the  Property,  unless  and 
until  tho  Redeveloper  has  submitted  a  Letter  of  Intent  executed 
by  his  construction  manager  in  form  satisfactory  to  tho  Author- 
ity, in  which  said  manager  undertakes  to  carry  out  all  of  tho 
provisions  in  Section  306  hereof,  entitled  "Non  Discrimination 

,  in  Employment",  and  the  requirements  of  tho  Authority's  "Equal 
Opportunity  Compliance  Policy",  adopted  Tobruary  20,  1969,  a 
copy  of  which  has  been  marked  Exhibit  B  and  delivered  to  the 
Redeveloper  and  is  made  a  part  hereof. 
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Exhibit  A 


S'J!>M      US 


MLTF.S  &  BOUNDS 


DESCniPTION  OF  PARCEL  P-6 


Beginning  at  a  point  on  the  west  sideline  pf  Mouslgnor  Shea  Road 
one  hundred  twenty-nine  and  olghty-oloht  hundredths  feot  (129,88') 
south  of  Knccland  Street  and  runnings  29»-19'-14"  W,  by  iho  westerly 
sideline  of  Monslgnor  Shea  Road,  a  distance  of  forty  and  thirty-two 
hundredths  feet  (40.32')  to  a  point: 

thence  turning  to  the  right  and  runntngS  30*-22'-31"  W,  by  the 
westerly  sideline  of  Monslgnor  Shea  Road>  a  distance  of  sixty-one  and 
sixty  hundredths  feet  (61.60")  to  a  point;  ' 

thence  turning  to  the  right  and  running  N  60'*-59'-28''  W  along 
land  of  the  Boston  Redevelopment  Authority,  formerly  Harvard  Street,  a 
distance  of  fifty-eight  and  fifty-one  hundredths  feet  (58.51')  to  a  point; 

thence  turning  to  the  right  and  running  N  60*-57'-04"  W,  along 
land  of  the  Boston  Redevelopment  Authority,  formerly  Harvard  Street,' 
a  distance  of  eighty-nine  and  fifty-four  hundredths  feet  (89.54')  to  a 
point; 

thence  turning  to  the  right  and  running  N  20*-50'-17''  E,  by  the 
easterly  sideline  of  Washington  Street,. a  distance  of  one  hundred 
fifty-four  and  nineteen  hundredths  feet  (154.19*)  to  a  point  of  curvature; 

thence  turning  to  the  right  and  running  easterly  by  the  sideline  of 
Washington  Street  on  a  curve  of  twenty-four  and  no  hundredths  foot 
radius  (24,00'),  a  distance  of  thirty-two  and  twenty-five  hundredths 
feet  (32.25')  to  a  point  of  tangcncy; 

thence  running  S  82 •-10-23"  E  along  land  of  the  Boston  Redevelop- 
ment Authority,  a'dlstanca  of  one  hundred  one  and  ninety-eight  hundredths 
feet  (101.98'),  to  a  point; 

thence  turning  to  the  right  and  running  8  25*-50'-43''  W  along  land 
of  the  Knceland  Building  Corporation  a  distance  of  thirty-four  and  nine 
hundredths  feet  (34.09')  to  a  point; 

thence  turning  to  the  rfght  and  running  S  28*-40'-07''  W  along  land 
of  the  Knccland  Building  Corporation  a  distance  of  eighty  and  thirty 
hundredths  feet  (80.30')  to  a  point; 

thence  turning  to  the  loft  and  running  S  61*-S2'-4a"  C  along  land 
of  the  Knccland  Building  Corporation  a  distance  of  flfty-nlno  and  twenty- 
one  hundredths  feet  (59.21')  to  the  point  and  place  of  beginning. 

Said  parcel  located  in  Boston  Proper,  Suffolk  County.  Massachusetts' 
and  containing  26,017  square  feet  more  or  loss  and  subject  to  certain  ease- 
ments, all  as  shown  on  Delivery  Parcel  Plan*  Parcel  P-6  of  the  South  Covo 
Urban  Renewal  Pro)cct  Mass.  R-92,  prepared  by  Chas.  T.  Main,  Inc.,  dated 
.August  23,   1968,  revised  July  16,   1969. 
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?.C:>IOM  r.'lTiZV'i.ZT.T.'JT  A'jTr.Cr.I'fY ,    n   puMlc   hoCr.    politic   cr.cl   cor;-or;.t:o , 

croct'jf'   vv:rrt!ont    to  Clir-pter    121    of    ch.i   Gcn'jral  Lr-.-s    oC  '.'.sss^chusctts ,    havui^ 

Its   ur.i-rl    plncc   of  busir.crs    In   Boston,    Suffolk  Cojnty,    i:,-3Ss::clnjic;t  ts ,    in  i 

cor.sidcrctlon   of   die   Hundred   ScvcrCcc.i  Vhoustnd   Dollcrs    ($117,000)    p;id,  j 

I 
Crcr.ts    to  TliTTS-KF/.J  E::GI-M-:D  I-rvPTC/.X  Cn~ER.    I"C.,    a  Massachusetts    ch^ritsblc  ' 

I 
corporation  having   its   usual   place   of  business    in   said   Boston,    with   quitclair.i 

i    •         r 

covcnsnts,  a  certain  porcel  of  Isnd  in  said  Boston,  at  Stuart-VJashiniton  Str-jtts, 

i 

with  the  inpx-over;cnts  tl-.evcon,  together  v;ith  that  portion  of  Harvard  Street  j 

fron  the  v.'csterly  side  line  of  Monsi^nor  Shea  Road  to  .UasUington  StreiC  i:nd  that      ! 

i 
portion  of  Bonnet  Street  from  the  vcsterly  side  line  of  Ash  Street  to  Washiri-,ton      i 

Street,  which  parcel  is  sho\.m  ss  containing  26,017  squr.re  feet  on  a  plan  ! 

entitled  "Boston  P.r-.developr.ient  Authority,  Delivery  Parcel  Plan,  Parcel  P-6"  dated     ■ 

revised  July  16,  1969,  '     j 

Aur.ust  23,  1S58,  y   by  Charles  T.  Kain,  Inc.,  Enginesrs,  which  plan  is       '        ' 

J 
attached  as  Exhibit  B  to  the  Land  Disposition  Agreeir^nt  bet'/;3on  the  parties  • 

i 
hereto  of  even  date  herewith,  to  be  recorded  herewith,  (the  "A;r::Kr?.ent") 

end  bounded  and  described  as  set  forth  in  Exhibit  A  attached  to  said 

Land  Disposition  Agreement. 

Title  reference:   Orders  of  taking  by  the  Authority  dated  and  recorded 

I 
with  the  Suffolk  Registry  of  Deeds,  as  follov;s:  I 


1.  Septcnher  30,  1956  Bool:  8072  Page  290 

2.  January  19,  1967  Book  8094  Page  6^0 

3.  Hay  2,  1968  Booh  8199  Page  460 
A.  September  5,  1968  Book  8227  Page  553 

5.  January  23,  1969  Book  8263  Page  /<12     -,' 

The  grantee,  for  Itself  and  its  successors  and  assigns,  covenants,  pronlsos 
and  agrees: 

(')  until  July  26,  2005,  to  devote  the  prenilses  to  the  uses  specified 
tn  Chapter  VT  of  the  South  Cove_ Urban  Renewal  PJsn  adopted  by  the  Authority 
on  June  10,  19S3,  a  copy  of  which  is  recorded  with  said  Deeds  in  Book  8223, 
Page  61.  and  to  comply  witli  the  rcouirenonts  therein  specified. 

( 2 ) •  until  July  25,  2005.  not  to  use  or  devote  .h e_ premises  or  any  oart 

thereof  to  ar."  u:e  oth'jr  than  the  said  peintttej  uses  or  contrary  to  anv 

of  the  appUeable  linitations  or  reciuirer.cnta  of  jaid  Chapter  \'l   of  the  PKr.  . 

Address  of  Grantee: 

Tufts-Nev/  England  Medical  Center,  Inc. 
171  Harrison  Avenue 
Boston,  Hassachusctts . 


the  v<-c  or  orcvpr.'.:ry  of  the  ',''"cr,ir  ?3 ,  ov   r.ny  irprovc-'.r.ts  crcc'.ed  or  to  bc- 
ercctctl  thircon,  or  cny  ^-crt  thcv-2o£  (tUa  oVli^i'. i  on:  cc.itr.irii:'.  in  thi.s 
Section  3  bcin^  for  the  bcr.trit  of  rnti  enforce r.'-lc  by  the  United  Srctcr, 
p.r.   well  as  the  At-thsrity,  cs  provided  in  Section  ?0''i  of  s:id  Arrcer.-ont) . 

T\\e   prcnires  ?.re  convoyed  subject  to- r.nd  \:ith  the  benefit  of  all 
restrictions,  conditions,  ecsctr.ents,  covcnsnts  end  r.ll  other  provisions 
and  ir.atUors  contsiiied  in  said  Acreetr.ont ,  all  £S  fully  and  to  the  sar.e 
extent,  and  for  their  respective  periods  of  applicability,  as  if  they  \:2re 
set  forth  herein,  excepting  only  those  which  by  their  own  terns  are  to  be 
performed  prior  to  or  sir.rjltaneoiisly  v;ith  delivery  of  this  deed. 

Massachusetts  deed  excise  sta-r.ps  required  in  connection  vjith  the 
conveyance  hereby  made  have  been  affixed  to  the  counterpart  hereof  to  be 
recorded  with  SuffoU:  Dieds,  and  canceled  prior  to  the  delivery  of  any  of 
the  counterparts  hereof. 

Ill  VnTirSSS  iniSREOir,  on  the  ^J-jf   day  of  July,  1969,  at  Boston, 
KassachuscCts,  the  parties  hereto  have  caused  this  instrument  in  five  counter- 
parts (each  of  which  shall  be  deemed  to  be  an  original)  to  be  signed, 
sealed  and  delivered  by  their  duly  authorized  officers,  respectively. 

BOSTOH  RED^ViLOPnlinr  AUTliORITV 


Slc"-''i  sealed  and 
delivered  in  the  presence 
of: 


'■^      ^^-Wi^^T-^ 


Ey_ 


TUrT3-l!£W  EIJGL.ym  IEDICjM  CEjrTER,    irc. 


By  -/("—/■<■  rr 


i<i^:>'i-C-'--a.\. 
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T112  CC:E:0:r.,'LiiTK  0?  MiSSACKUSETX'S 
SUF7C1K,  SS.  July  ( ^  ,  1969 

Than  personally  appeared  before  me  the  abovc-nr.ncd /tz-'A'^  C/t'(:t-)WJw>' 
who  executed  the  forcgoins  deed  on  behalf  of  the  Boston  Rodovelopn-.cnt 
Authority  and  acknot/ledged  the  same  to  be  his  free  act  and  deed  snd  the 
free  act  and  deed  of  said  Authority. 


LLi  i\    ALr^td.-n.^/ 


notary   Public  // 

mission  expires:      L/ c/    '^i;,^/!/-^ 


My  commi 


TiiE  cc:3'io:-r..i:;xTH  o~  ii/^ssAuciisi'irrs 

SU?rOLK',  SS.  July   ^j  ,  1969 

Then  personally  appeared  before  me  the  abcve-nan:ed\\Y\.Vli  t  •  I  \  (  LiLl\-^^- 
who  executed  the  foregoing  deed  on  behalf  of  the  Tufts-Kew  England  Kedicnl 
Center,  Inc.  and  acknowledged  the  same  to  be  his  free  act  and  deed  and  the 
free  act  and  deed  of  said  corporation. 


\  Wu.1^  y\'v.uic. 


Notary  "?iiolic 

My  eoutmi^sion  expires; 


'  Ih' 


(1)  'ihct  he  is  ihc  duly  qualified  nnd  ncling  Secretary  of  the  Uosion 
Redevelopment  Authority,  licrc-.in;ifter  called  the:  AuLliority,  and  the  keeper  of 
the  records,    including  the  journal  of  proceedings  of  the  Autliority. 

(2)  That  the  following  is  a  true  and  correct  copy  of  a  vote  as  finally 

adopted  at  a  meeting  of  the  Autliority  held  on  Juno   19, 1?<J1' 

and  duly  recorded  in  this  office: 


Copies  ox  a  meMorrndim  dated  Juua  19,  1969  v-bXQ  clisJ-ribu  Led 
re  South  Cove  Project  Mess.  R-92,  Disposition  Vcrcel  P-6,  cttsched  to 
\7hich  v/ere  copies   of   s  proposed  vote. 

On  notion  duly  rifde   rnd   scconc'ed,    it  v.'gs  unrninously 
VOTED;      thst   the  Director   hereby   is   r.uthorizecj,    in  the  nrne 
end  bchglf  of   the  Boston  Reuevclopraent   /Authority,    to 
execute   end  deliver    g   deed  conveying  Prreel   P-6   in 
the  South  Cove  Urbgn  nenev/al   Project  Axes   to  Tufts- 
Mev>  Englf.nd  lledicgl  Center,    Inc. 


(3)  That  said  meeting  was'duly  convened  and  held  in  all 'respects  in 
accordance  with  law,    and  to  the  extent  required  by  law,    due  and  proper  notice 
of  such  meeting  was  given;  that  a  legal  quorum  was  present  throughout  the  meet- 
ing, and  a  legally  sufficient  number  of  members  of  the  Authority  voted  in  a  proper 
manner  and  all  other  requirements  and  proceedings  under  law  incident  to    the 
proper  adoption  or  the  passage  of  said  vote  have  been  duly  fulfilled,    carried  out 
and  otherwise  observed. 

{>t)xrtart5thccosooc3;::>r>0{:r>:x>3c>o:x>ocx>OD=;xj3r:r>co30L'or<:oc::x>n<:o3o::3Cc 
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taaaiztMYicctlng; 

(5)  That  if  an  impression  of  the  seal  has  been  affi;:ed  below,    it  con- 
stitutes the  official  seal  of  the  Boston  Redevelopment  Authority  and  this  certificate 
is  hereby  executed  under  such  official  seal. 

(6)  That      Hr.le  Chgp.pion is  the Director 

of  this  Authority. 

(7)  That  the  undersigned  is  duly  authorized  to  CNCCute  this  certificate. 

IN  WITNESS  WHEREOF  the  undersigned  has  hereunto  set  his  hand 
'*>»*  lath clay  of        July .    1*^  69  . 


LS 


BOSTON  REDEVELOPMENT  AUTHORITY 


becrctsry 

r 


(1)  That  he  is  tlic  duly  qualified  and  iicling  Secretary  of  the  Boston 
Redovtlopnic-ul  Autliority,  liorciii.'ifler  called  llie  Authorily,  and  the  i.^iupoi'  of 
the  records,    including  the  journal  of  proceedings  of  llie  Authority. 

(2)  That  the  following  is  a  true  and  correct  copy  of  a  vote  as  finally 

adopted  at  a  meeting  of  the  Autliority  held  on  July    17,    lg69 

and  duly  recorded  in  this  office: 


On  ir.otion  duly  nsde   end   seconded,    it   r.-?s   unrniccu-ly 
VOTED:      That   the  Director   hereby   is    suthorizcd,    in   the 
nsjne   and  in  behrlf  of   the   Coston  Redevelopment 
Authority,    to   execute    end  deliver    s.  deed  conveying 
the  Authority's   interect   in   rnd  title   to  K,-rvrrd 
and  Bennet   Streets    to   TuJTts-I.'ew  England  I-icdicr,! 
Center,    Inc. 


(3)  That  said  meeting  was  duly  convened  and  held  in  all  respects  in 
accordance  with  law,    and  to  the  extent  required  by  law,    due  and  proper  notice 
of  such  nieeting  was  given;  that  a  legal  quorum  was  present  throughout  the  meet- 
ing, and  a  legally  sufficient  number  of  members  of  the  Authority  vot%d  in  a  proper 
manner  and  all  other  requirements  and  proceedings  under  law  incident  to   the 
proper  adoption  or  the  passage  of  said  vote  have  been  duly  fulfilled,    carried  out 
and  otherwise  observed. 

f4^;irJtSCCll©sscK;n3n<x>:;onoo3::c^3<5Ssccx:oocxxj3c;;::>r::ono33CN:jK?cco-x:oc 
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(5)  That  if  an  impression  of  the  seal  has  been  affixed  below,    it  con- 
stitutes the  official  seal  of  the  Boston  Redevelopment  Authority  and  this  certificate 
is  hereby  executed  under  such  official  seal. 

(6)  That  Kale  Ch.-r.nion  is  the  Dirnctor 

of  this  Authority. 

(7)  That  the  undersigned  is  duly  authorized  to  execute  this  certificate. 

IN  WITNESS  WHEREOF  the  undersigned  has  hsreur.to  set  his  hind 
'his  leth day  of julv .    19  69  • 

BOSTON  REDEVELrOPMEXT  AUTHORITY 
LS  ,^.  /^ 

B y  |<— fC  ct  <-     \  .\..y>^-~  (!•:   I  c  -1 . 

Seen  '.;irv     . 
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